




GISLATURE LIBRARY - 


cen “iit 


1969/1970 — 3 hac 00367 7480 
c.1 _ 





coment 








ANNUAL REPORT 


_DEPARTM ENT 
OF 


HIGHWAYS AND TRANSPORT 


PROVINCE OF ALBERTA 


1969-1970 


PUBLISHED BY 


ORDER OF THE LEGISLATIVE ASSEMBLY 


1970 
Printed by Lee S. Wall, Queen's Printer 


Edmonton, Alberta. 











ANNUAL REPORT 


DEPARTMENT 
OF 


HIGHWAYS AND TRANSPORT 


PROVINCE OF ALBERTA 


1969-1970 


PUBLISHED BY 


ORDER OF THE LEGISLATIVE ASSEMBLY 


1970 
Printed by Lee S. Wall, Queen’s Printer 


Edmonton, Alberta. 











Digitized by the Internet Archive 
in 2022 with funding from 
Legislative Assembly of Alberta - Alberta Legislature Lbrarval 


7 


https://archive.org/details/ableg_3339800 | 
eget 


— 


7 oo 


Annual Report 1969-70 
Dept. of Highways and Transport 


CONTENTS 

Page 
Reporter the Deputy Minister of Highways and Transport 12... .. 2 
Statement of Legislative and Executive Appropriations, 
Preven Smet da uine oDenGedas aan eS Saale s 4s bw fg SOR Ee oe ane dk G 4 
owen ee red Ont noone cand Genital ACCOUNTS gsc uw es kis © su fae oe 5 
Rare Hatem ioe (NCHS thei asctatn 6 wm atts vate elec) Cog sip iaie colle conm, we uaaMeye We er die) as arden wae Ave 6 
By era samen me mC Fay EY TCI ccna ts ep tine teh cree ise wade doy cha ue eat ais a ein ieee w pte eae ah 18 
PSR ATA Tat@l, “ISN AreUAiel ay Sin eeec io a cesy Sb MeO reine no ocho aro oR Of an oo chon eee nes 43 
AROMAT SOLER C Ih | Menor icn eich ators, ate ia cc Teva enon Chae Sia RLM esa leia cGavin em waa meRRe wae he See 48 
Sr Mey Solan ar 1.0 Deri y iba NOM “soca ae sn « weueee peo «yee ee tounke bor meiala sue Se Bz 
PRRPr ISR e CC Men No NT Cult as 8 Ste mice e pltinae Mean ce ven kW oa HGF Tera hE a Poti. ey INGE ex icy a URE ig ree 3) 


Wioscione Meta Wealtey. Mee WAiel ls loncias en ce eueen Ree ort etd GANeo. Gen an acomioonn eee es By], 














ja ©9468 


bi PecesTere 
row? (haepeg 


oth ' iD Ged 

i'? a0 egpaseya® 
rok (5? vermsager ae 
hyo gol oigle 
ivath. Oe Pee 

Gis (thas te) ie 


iTS tae 


as 


5 Pua Sa 





Annual Report 1969-70 
Dept. of Highways and Transport 


EDMONTON, September 30, 1970 


To His Honour, 
J. W. GRANT MacEWAN, 


Lieutenant Governor of the Province of Alberta. 


The undersigned has the honour to submit herewith the Report of 
the Department of Highways and Transport for the year ended March 3ist, 
1970. 


Respectfully submitted, 


GORDON E. TAYLOR, 


Minister of Highways 


and Transport. 
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EDMONTON, Alberta, 
September 30, 1970. 


To The Honourable, 
GORDON E. TAYLOR, 


Minister of Highways and Transport 
Silage 


I have the honour to submit herewith a report covering activities 
of the Department of Highways and Transport during the 1969-1970 fiscal year. 


Primary highways, access roads, etc., totalling 6,935%mives were 
generally maintained at a total cost of $9,778,958.17, the average costapemng 
$1,410.09 per mile. 


The Department operated sixteen ferries during the season. There 
are three ferries scheduled to be replaced by bridges in 1970. 


Good progress was made on the programme of developing the Trans- 
Canada Highway West of Calgary to meet multi-lane freeway standards, the 
major portion scheduled for completion in 1970. The construction of the 
six lane divided freeway from South of Balzac to North of Airdrie was con- 
tinued and engineering survey and design from the Calgary city limits to 
South of Balzac was advanced. Four lane divided freeway construction con- 
tinued on Highway 16 East. of Edmonton with construction being extended for 
1.3 miles to four lane divided expressway standards with an additional 5.5 
miles of two lane highway. Expressway construction of a four lane divided 
facility from East of Coalhurst to Monarch was continued and is scheduled 
for completion in 1970. Construction was advanced on the Entrance to Grande 
Cache development road as well as the development road from Highway 16 (West 
of Hinton) to the Luscar coalfield area, the latter being opened to traffic 
in the late fall of 1969. Gontinued progress was madevin themconstrucc ome 
of major arterial two lane highways throughout the province. 


Construction of a bridge structure over the North Saskatchewan 
River, North of Myrnam continued. A bridge structure over the Red Deer 
River at Steveville was commenced in the late fall of 1969. This structure 
utilizes three piers of an uncompleted railway bridge. Construction com- 
menced on a bridge structure over the Old Man River on Highway 2 near Fort 
Macleod to replace the existing steel bridge which has become inadequate for 
traffic. The foregoing major bridge structures are scheduled for completion 
in October, 1970. 


Six semi-major structures on main highways were commenced during 
the year and two river crossing structures and nine grade separation struc- 
tures were completed. On district roads twelve semi-major structures were 
commenced and six river crossing structures were completed. 


A programme of constructing weigh scales was embarked upon in 1969 
with several projects being commenced. 


Seventy-eight Towns and Villages undertook street improvement pro- 
grammes under the Five-Year Street Assistance Programme for Alberta's Towns 
and Villages. Of these, sixty-seven completed their projects. 
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The new Highways Testing Laboratory in the vicinity of the Edmonton 
Repair Shop was completed and opened in March, 1970. The much improved fac- 
11ity will provide for greater efficiency and better use and control of mat- 
erials von road ‘prajects. 


A study to recommend a reasonable and logical plan to provide pub- 
lic access to the Bow, Jumping Pound, Highwood and Sheep Rivers was completed. 


Retvial periou for testing and evaluating the use of triple traiver 
combinations on Highway 2, between Calgary and Edmonton, was carried out during 
thespevioa from vuly %, 1969 to March 14,°1970. 


Motor vehicle registrations continued to increase substantially, the 
main area of increase again appearing in passenger car registrations. 


PYseparate Veportaof the activities of, each branch in the Department 
1S contained herein. 


Respectfully submitted, 





Lo Hi, MCMANUS. 


Deputy Minister, 
Department of Highways and Transport. 
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STATEMENT OF LEGISLATIVE AND EXECUTIVE APPROPRIATIONS, 
EXPENDITURES AND UNEXPENDED BALANCES 


FOR THE YEAR ENDED: MARCHi 3. weloao 


INCOME ACCOUNT 


OVER- 

Koen SERVICE LEGISLATIVE EXECUTIVE TOTAL EXPENDED UNEXPENDED EXPENDED 
PSO Mantes ters) OMiee so. ciceae oS enene $ 25,900.00 Bi 6 exter $ 25,900.00 $ 26, 160250) 3) oe oeeauae $ 260.54 
1502 General Administration ...... ADO OOO M00 9 are tere 410,000.00 404,421.65 WaT we odsos 
510 Roads Maintenance Branch - 

AccimbiniaisStt: ral GekG IN yess cuegeliel ose a ene COS OU ICR 9 Perera: 693,010.00 PMN tin 22,296.59 
1511 Ferries - Maintenance and 

DISMARC HTT Me Secrte tesecmenerIReNaKAIS cts A 250 000,100 Se ase ece 250,000.00 20069 2an36, 9 anise 18,724.36 


1512 Primary and Secondary 
Highways and Access Roads - 

NEM MREEINTIER kWA sa ann gs caer oc TO, SOL COs CO ees 10,550,000.00 9,778,958 .17 TO beac s 
513 District Highways and Loca 
Roads - Grants to Improvement 

DeipS Bia iGrt Seer ee eets <ckeiepice sya anee 7,050,000.00 662,000.00 7,712,000.00 7 ST29 U3 Sole we © ener 17 131.86 
514 District Highways and Loca 
Roads - Grants to Special 
INP EGS Siocon mane © Le hen eas POMONA canes 250,000.00 EHO ROKOO CN 9 Te Bigg el A Aas 
515 District Highways and Loca 
Roads - Grants to Municipa 


DAistirnecserand, sCouMmenies) -).ccn. « AS SCOR COO OOT rer ere 4,800,000.00 4,748,435.20 51,564.80 — ...-. 
516 District Highways and Loca 
Roads - Special Contingencies SOOM SOOO == eee 3,000,000.00 2,934,068.40 655,931.60 swears 











1518 District Highways and Loca 
Roads - Natural Resources 
FAO aiGiSt Ss-8 A yonc. Fs pucwepn.ctertes ase egeat Aree 50000000)" 9) eee 500,000.00 495,049.80 4,950.20. j= «.«.: 
1519 Grants to Towns and Villages 

for the Improvement of 





Streetsy andy Roads) 22. «scree L250 O00 OD cinieeses 1,250,000.00 Me O}DiArs deoiweneal WB5;862.799) 9 anna 
530 Bridges - Maintenance and 
Replacement, Salaries ....... 5247/00 7 Berereteee 582,470.00 606 422587) Pe eae 23,902 157, 


531 Bridges - Maintenance and 

Replacement - Primary 

[WLBT ANIA a reo RciAReRR Gun Ole ea rn Alo vic: ic Ie OOO MO 8 sso 350,000.00 279,694.94 TORSO S01) eae We ease 
532 Bridges - Maintenance and 

Replacement - Municipal 

Districts, Improvement 

Districts and Counties en. ZOO ROOONCC I seers. 2,000,000.00 eel Gest NS) ENS ame ANT 114,499.39 
1533 Bridge Approaches - Municipal 

Districts, Improvement 











DAIS times, sand) Wowmitwes; ftp. = « SOO OOO 00F 9 Reena. 300,000.00 246,208.41 53,7 9. OS 2 Sameer 
real” Mpproaweh Rodds, Gece. loa ween LOO O 00010 I eee 700,000.00 5225415. 59 SO aA er eeeaeee 
1543 Roads to Prowinetal Parks 4... Lie TOO OOO IGG) (0 er 1, 100:.,.000). 0:0 1,097,489.47 25.510 .535 @ 0) teereas 
L550) Motor Vehicie Branch w.. tec. 4,065,670.00 236,,555.. 12 4 Oe S225. ue 3,907,327.16 SMS ARRIGR eg on 
U5 5 iGaty innansiportatiom iGyaipitss te. wie. o10i0),) 000/10 Olsens suena: 12,500,000.00 7,663,535 04 S45 8365464965 5 evan 
1552 Equipment Branch - 

Aldinsinimtsstieat WOM) Maeweets +e sees Aree SHO GCROOR I 9 Meera 151,060.00 P57. 666:..87 ee vane. $ 6,606.87 

HhOTALs inieome Account 22.220. $50,528,110.00 $898,555.12 $51,426,665.12 $45,009,653).02 ak Pim aii Tease 
Net) 








CAPITAL ACCOUNT 











158i Surveys and) Property Branch . 0 l.cci7.940)000¢0 sees So Sie 4 0 OOo. U2clenn en Ooms CERO he eucke 
1583 Breidgess=" Construction wo... . 5, 500,000.00 300,000.00 5,800,000.00 bywieds ooe). 10 ZT Ot 6s:3i0.. wee Lor 
1584 Primary Highways - 
Construction Reis deka sr rece ale 35... 010G5 000) 100)5 0 Sera. 35,000,000.00 34,828,272.40 LF dete Ol 5 rect 
1585 Planning Bircalnic imrcannehats eeecrie eeu 890640) 010 ene 890,640.00 840,330.94 SOS SOS 0G) ee are 
U58S Wayside Campsites ea. toss = HO! O00. 0.0) 5) een 50,000.00 12,585.45 37 5414055 2) ) eee oa: 
WSS Zam Wietiet hie “Sal Siete yr. cote eMaciertaces, an, Se ENON OOO GO 500,000.00 433,107.68 O16, CO2 ace eee ene 
ROFAL: Capital Account «nin. .« $43,278,580.00 $ 300,000.00 $43,578,580.00 $42,925,977.13 $ 652,602.87 $ ..... 
TOTAL $93,806,690.00 $1,198,555.12 $95,005,245.12 $87,935,630.15 $7,069,614.97 $  ..... 


(Net) 
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NEP STARTER R IONS. usesacecy sain era es Bilt iia Buea he J ad an $ Cade 
Motor Vehicle Branch: 
Dilsece ean eine: td X Bee eee. Bi. S24 ofteeiee at. ld. aateweaks decay. By (A332 IN 
GOL Vaheene U1 SeRVEeeS?. faa aawaet, Saat) Perk. lend. Bite. ghar. Que. 15:3), 2h 
Compemena Aave ll nelicrute GSemaa7 NM. sae at. Ad. Bo. on cAR o ioas pete 1,1:5646.967.. 
Dieiaicicceman HCONSiCrehReS! 25; baad | each: Ass HR QAR Ad. Ao. Aeeies Oe 523) - 
DV ean Sala Cia CClSe rant ae eee RPO POND. Ss Sc cys) di Papel de ol ds CLO NhOAS 
MCC CODER aCONSie LCE NS:CEITGES! Bes. aesic cl dysickctthe Ssevdys eyenslabat sects 9472 
HESCeWiane oO UStat eet. Aha ae Pas BONEN aP ES Sd. Daa. ere eo Sing. : i oo One 
eed ope Cameme TOC S Out COS sR carte geet ca a cies hate nanos wt anew Haves cile nme no aes 668,230. 
PSS niCiei ae enc CMS ERE'S i Sacra Ae. deehd » dutta stad Astle Dente. vs 10), Aikess OSS) 
Per iam COcny ae e- BrP ta SHAM. ot. Re AGA Bas Wo ed AAD. os Syke) 5 (i740) 
SOW CORDES: eRe... sitet lak. SAG Bats Gy. Pdadelels atid. 2 O75 S/S 
MenMisCse bn SpeGrl ONiat COS sok. xAas Pal asso AIARMaSad sl. 6 ca he 325,698 
Reimbursement re administration of improvement districts p13), 60 
ROE ease GU DU CN te stent ait. Siete RON. 1 Misee indy a Pah YS. eer» Meee S051 
REMNES 5. o.8 Bh OO ee lab Me ee A ee we eee SO ee fe SPR Fenn h Cee Rene te See ean eee ay Spe 
SRaNemr On maneanc eC eted: |More ar Ck we Sh a Aah eae: A ey. betes Shot Skeks ache Ale: «. «aR aed aiellel Shalit 336 
Saco Tania Cetin acm I Oke. Bae BB. bigest. ee. Jae 253 
SOO We DAO WC Gt ee Et wee ol! teeta eects Cee GS « ee hhe Ra HG e's sees 12,884 
Surveys Branch: 
ROadaatavOW anc CumliGa:S CS) 4 ashes tee tokens Mek. 4 chet ale ae RNS. 6,209 


CASH COLLECTED ON INCOME AND CAPITAL ACCOUNTS 


FOR The YEAR ENDED MARCH, 31, 1970 


INCOME ACCOUNT 





Income Account 


Re ite « 


CAPITAL ACCOUNT 


Board of Transport Commissioners for Canada re: 


Grade crossings 


sits (s Suicnle ee) eileen site Tsfy6: ‘« helteie (ate ef ete) oe, elje! el:eiie (6) 6 fe) @he eis a) age « i= 


Government of Canada re: 


Trans-Canada Highway 
Sale of materials, 


Bridges 
Ferries 
Highways 


Surveys and Compensation for Lands 


Caniipiicel)s) (eile se} a) 16) ‘aw! 1) 4/16) \0 16) 16) ‘e 0) [e) [@ “e) we) a es) 6018" (ee: (6 ©) 0) a) fs) e: 0: 


eugs: 


Sian alle: eo) eure) «, el (eufejliel ee) (se) .0f s).0).¢) (9.0.0. 8 <0 a6 (ee 116) (08 see e),e) se ye. @. 8) 6) we) m) @) @) hfe) © eine 


a; Slaleiie es) ‘s)@ se) (os) ‘al ‘s) \e '¢ te)» ©) a! (a) (2) @)-0,) ‘e) 1a) je) (@) (6) .e) \« 16) ©) ‘@) <6 (@)).0) a". ‘e) 'e) 6) le: (6) 19) 0) ©! (0 [e: je: <o 


Laie wire ee) 6) «ie! a. 8) @: (m) @) 6) el 6. 6) Kolm) :6 =. 9106) bio. 1s) (<6 & (e's: (6) eure, fe «le 6) ee) s/o.) e) e Ce a. ee, 


Sse) er 6. fe) else fem @) 6) 6 (ey) le! Ste wt fe Te se) bel ew a) 


Capital Account 


TOTAL 


$24, 7375354. 


$n tle 38:15, Ishi. 
636,949. 


138,220); 


$2, 4876,786 . 95 


ed 620 we 


85 
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MAINTENANCE BRANCH 


E. BELSHEIM 
CHIEF MAINTENANCE ENGINEER 


The functions of the Maintenance Branch during the 1969-70 Fiscal 
Year were carried out under the supervision of four Head Office Engineers, 
eleven District Engineers and ten Assistant District Engineers. @ihese= func- 
tions included the maintenance of the Primary Highway System, the construc- 
tion and maintenance of Secondary and Local Roads in Improvement Districts, 
Counties, Municipal Districts and Special Areas where assistance is given by 
grants, the maintenance and operation of ferries, the construction and oper- 
ation of Wayside Campsites and the maintenance of Weigh Scales. 


Weather conditions during the construction season were generally 
favourable and no difficulty was experienced in completing all the work con- 
templated within the limits of the funds available. Additional expenditure 
over and above normal maintenance was necessary during the month of August 
in the Cadomin area due to heavy rains which caused numerous washouts, however 
in general throughout the Province we experienced better conditions than nor- 
mal, permitting maintenance expenditures on the Primary Highway System to fall 
well within our estimates. Due to a fairly mild winter with very few major 
storms, snow removal and ice control costs were kept to a minimum. 


Our safety record continued to improve resulting in 1,877 fewer 
man days lost over the previous year. The Maintenance Branch safety plaque, 
presented annually to the district with least time lost per million man 
hours worked, was won by the Red Deer District with a record of no lost time 
injuries. This is an exceptional record considering the many hazards en- 
countered by employees in the highway maintenance field. 


The construction -and maintenance of all public roads in Improvement 
Districts is one of the major functions sf this Branch.  Wneaddicionevom.ne 
expenditures outlined later in this report the Maintenance Branch of the De- 
partment of Highways and Transport carries out considerable road work in Im- 
provement Districts with the use of trust funds. These funds are supplied 
by the Department of Municipal Affairs and are a portion of *hestaxation 
revenues received by that Department. 


The work carried out with these funds resulted in improvements as 


follows: 
Giaidieids > ceeyhca sin Sia atte, Fateatta ic! wrtel Shae 9S Pht ter SOMO CREE Tc Rear Or en ae 123.8 miles 
Gia Vie WAT Gid es 4 Maret sie os aries iyelhnropente s Veiieien ealcalelecoosimeLvoct FRA coe aor 596.9 miles 
Oni stinea ted! ih oOnediuisit: Conse Mol” ve «apie: acetic eee ee eee 89.6 miles 


Spaces UN ACedY Waacavacie mieten era ete Eee eee 0.6 miles 


No funds were provided to this Branch by the Northern Alberta Devel- 
opment Council during the 1969-70 Fiscal Year for the development of roads to 
areas recently opened for settlement. As a result it has been necessary to 
divert some of the regular Improvement District funds for this purpose result- 


ing in a reduction in the number of miles of grading and gravelling work ac- 
complished. 


Detailed information covering expenditures for the fiscal year 1969- 
70 is contained in the following statements as submitted with this report: 
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(a) Statement showing mileage and expenditure on maintenance of primary 
highways and access roads to towns and villages: 


GRAVEL ASPHALT TOTAL 
Rimainyemineg wily Ss) ce imiTinvelsuacrerssces retare chetetelonate 1,934.04 4,840.20 6,774.24 
NGCESS a0 ad Stasi Se rte ers etaueuevarsieehert tens 6 60.84 99.92 160.76 


1,994.88 4,940.12 6,935.00 


The mileage of primary highways shown above is broken down as 


follows: 
Gravenied@inighwWay? .tc.n Mae em ae toraud Akh Aa OE Baad 1,767.46 
Bia vO ana G il Wicl Ve meenueen ts a tece teen Sem Wea oe alts wh Soke, alle Mela ee osu cetbn acs Me 4,834.26 
6, 60le 72 
Paved highway-cancelled during fiscal year .......... 5.94 
Hwy. 17 in Sask. which we pay 50% of maintenance .... 16.74 
Ne Deaece me NOWMHIGh Wave 5oe LO! sRaginbOw) lake Wakes - gees. 87.66 
110.34 
NeD ete avn VeWa tom Be Gte BV Emi ccrcet & mack es oot te oe 62.18 
62.18 
MONA eee (lori a4, 


In addition there are 123.05 route miles and a further 18.17 miles 
of interchanges and connections through the cities towards which the Depart- 
ment extended a maintenance grant of $500.00/mile. 


Regravelling of primary highways, maintenance, snow removal, ice 
control, centreline striping, pavement messages at railway crossings, school 
zones, directional and informational signs on highways and access roads to 
towns and villages and the maintenance of wayside campsites adjacent to high- 
ways were carried out. Following are the details of expenditures: 


General maintenance ©... <n. . 6,935.00 miles $5,649,948.75 
STON VeCiRONAEVIT 5.25 Slo dino 6a oro DIDS G 6,935.00 659,393.43 
Wf he THON NM MOM to Aetaoteh coo ae on amrorcin 6,935.00 y 1, 255200).126 
Regina veeuleTnG i atewsne sate sescess. a ans cee 794.64 i 1,434,915.27 
Centreline Striping: 

Yellow shoulder lines ...... 5,100.00 4 $150,366.33 

Yellow shoulder diagonal 

SEGAIDES ANG MEGS, sc. ZOU Smo 

White directional dividing 

Utes Clerc c ReRINLS OOM cee ChenG een 3,883.00 LS 120,815.62 

Whiter liciniemmines) utc... k ere cu neus 680.00 rs 15,982.36 

White messages and pavement 

haar diene te Kiiitaisi c atewsteycu. raters 48,284.06 337 ,952.29 


Erection and maintenance of 
highway and access road 
SHIM ARS Py ss 540) Gea HON ECR OCG OER ENCHOS Cec ecre Ege LENCE. Cy CRCTOMON careers 441,488.17 


$95 7/85908,. 17 


(2) Statement showing the distribution of expenditures from Income 
Account on the construction and maintenance of district highways and local 
roads in Improvement Districts, Counties, Municipal Districts and Special 
Areas, as follows: 


Local Improvement Districts - General ...... $4,870,764.00 $ 

= Special Projects i... e- 2,858,367 .86 PEO S128 
Counties cand. MUI pial, DanStbr CGS) ina as ashes reLehalaeaeysiae AEeeieee 4,748,435.20 
Syoyevell /cUlte 1al Act magmetcus tots b Gc oust leet TaD es ERT ORT WO ena cathe re Aura 250,000.00 
SHASTA MG OMAN IGICUES ott opto g op SoU pou nDmO OD Onn OHO oo DEG 2,934,068.40 
Naturals resource nO'ad'S: ayant csiew ot) so ahueieleiercs <iale.cfmiae aims 495,049.80 





$16,156,685. 26 
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Details of Work accomplished as follows: 
Midas: of" rolad: gira d Gd weirs ccc are cite stierielteseueroher Mal emelolrecencirelte on eutemenemc wear 1,615.6 miles 
v PEGS LOO Cs midcasnsiawe ohare sicusieters crete tout em menen Oo 229 2 i 
: PE Sasphialte SumPaced! ert urs atone uel waren tenner 67.4 
Z 4H OU VPGEG FOP CIE (OMECO cooascacccooonac Weye) 7/ au 
es Statement showing expenditures by the operation and maintenance of 


ferries from Income Account. There were 16 ferries operated by the Depart- 
ment of Highways and Transport during the 1969 season. In addi tiomecomciis 
the Department shared the cost of operation of the ferry north of Lloydminster 


on the North Saskatchewan River on a 50%/50% basis. 


Statement of ferry expenditure as follows: 


Operation and maintenance of ferries detailed above 


Vel mon aii nenMolNeleNLIN i. a ele cinta prs Ord 6 Dono wb ao weed © $ 268,724.36 
(4) Total expenditure as follows: 
LMCI? lich QECOSS WEG TMETINBEMEMNCE ccoceoandaccscaanease SS SISO Nelo 17 
Grants to Improvement Districts, Counties, Municipal 
iSeries, SpSctel reas ee Special PROMESES oocscccacacce 16, 156,085.26 
POC IGS: OPAC UNC MVM SMEOMGCA couocaucoacanoonovaocnon 268,724.36 


Cam pSistes CONS EU CEMON) ce cis cere @ ala roi aston este enone ese nee 25,085.45 


Hoh rill ee 4 aN saath el ok ie merci eanpnens cro actclo sor Oloay oroto/ ciara ovo oreo cana & $26,216,953 .24 
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HIGHWAYS MAINTENANCE 
PRIMARY AND SECONDARY HIGHWAYS AND ACCESS ROADS 


EXPENDITURE FOR Tat YEAR ENDED MARCH 31), 19.70 





At LOCATION MILES 
1A Sas Ka LE Mewes Owner ys c=" wiCtre HWW Ai cuca ccs abiy salts. rcaytosis ite Yeltsin geibaiis dpi ouce elke urge te fa: MAES) 
3 GU me WA EEC EAS EOL MME CMG Mem Males ty. eitirsrsia is leValshe cAbts teikelels) © ti bykedeie\s 0b @uatis's fe T8275 
S Weste cof Medien itater= NES tn Oh SUM HAP cravat nah cvaians elas ¥elie) or w rear e eer ie 7a 58H) 
: WEST mO mS Ue ae chetem MiMlMe Vir ACICIGISiS: = wim aheremers chcne icteneiim eitecle anes: witcher i series ala nelyayiate 28.08 
e UU MEN): JNGCOSS: seh Keech as ANN se Sh esas nc iateneidh ane Arcn Gh eck uo RENEE REM Re CMON Came eee Be 6 
_ UCrEee WY rm SOME Bia SAO! ACCESS emratet i iutemee tie lens cge@tera winters ec) ceor Ribs putters oc 23.49 
3A SOUENOn Mectenmes Hat. <= om Miles  Wesit ot Whititila a0 .tasc5s ce secu me 6s 21.80 
M4 SMe Se Westman Wilts Gina's Sy Liatkie! a.k.a etcniete) «tells sas clei ee) # eisetecs tats oleusns 26.64 
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Ne Sa Jct. Hwy. [Lie oa Ut ol ers Aer et cli GURU T. Ohcr mA RRA ASALS PRICE CP Ee Soa S SRR ean viet 209 Sls 2/4 Stl 
43:97 t a CHG sean ACHAT N Gade ORR aay SEE E  ed Nee ORIEL ENO RAI LONE: Sct BS Adin os Ho aio ells 910.60 
43:106 M n SHG) ieee MII Rel dH Kon ions ee acne erin Pach Pn AE IR Bee Roni St ad nt kc A te S19) 5307.93 
43:109 u u hp SAE GK OMON Goto, Seer Woe ae tr ees SR ay SR SUM er NIE RAE oc a ary ney he 8 NG tS bien 02 
43:110 i " SOE stars Cia iid ia Menaks cencn crs cae kaa ecko caus meer ac ee Lc eA) 500.73 
43:139 t ee y= ail E MTIPANG'S'S? aces, crs saeoee eee ures co ace cee ei nea te eee ee 6.24 LO si6ie5, LS 
43:76 He 4 (Sv oat cab 0H aN oN cll Oe k= =Nl ee SWARMS cheats Nom, SE re Nene St Se SG -60 26.56 
UNE He 72(0) : " CPSC AC NUM avronReters Ga.5 init tae Oat MlGin  Aio nidia Buen awe ese asi) i595 0) 
43:47 4 My Cog COIS: Ca MGS. Seo fee ris sci eadrer nae) egseome antec komen Tene nee EE BOIS) 12S be Ls 
US a us Dee IGA OTIC TEM: wiics be as ca br a: rematch eee) ogee ete omen Teh 290.85 
43:53 " a ilps sere CP CUD ee ee cee ner Oma JERE ORME Res PAT cee ek Sa Bouchie 1.52 341.84 
43:64 " n 2S amar VU CEU ACS arses” can emt ve ars usin eae cule eae cee eT eo ee ail 32.66 
43:69 t a Deas ia Neamt -<bey one atcleogs, ancy heres teee chentel cue eaere On PO ne ~45 76.64 
43:75 u M Ageia PLY UN" COM" » cticersy, cs vouteycetios Seco: ecco Ne aeiteneh.« homeo cet eee 2.58 246.47 
43:102 " ) Z1O iy ee ACMMIG! acaeh siseinss ar clhalys hk elles Boao easel = elias Pec ee acne Cea eee ae . 26 

43:118 a : ZB MA gr la CIRNETS Nehsspeins.cvepiace G, area ccnoneters eeu ote: Te 2.03 536.50 
HS A 2 " tt Oe a eID Isa cate tesrctrelroasia one vane one ee ciaae elton tee eT ee 1.01 59.05 
AS 122 ui H eae CY ul MV Es rare scemterrctie vai cause Gates, Shia, cle ce eae Ree CR NRE a 1.39 Sie 79 
AS wos H . 2 ROCKY HOWE. sincrate. ane aieterene siemens on eheeer ota ol ota tee ae ee eee Ba 8} 2S 30 
A Sreu aah 2 t Op. Ben Sek Gime. s Bit. .c ihe oie. ois etabens tot eiere reo ee 26 L738 S21 
43:144 u ne ee A RIC ae: canoer OEE MICRO hs re Rerd BCom ORO Gees ne SG al onins Oli 78.24 
43:48 2 4 DAS EGGS EO De asc cles eames earns corone sense co ev ee en ee 6208 2,401.74 
43:51 C ut WSO — Haida S Cy" tea a. cre, shel eases ctetonet cre toe Reo ae eee Fis} 319.24 
43:56 e M5, c= DEWBEKRY) <sc0 ec a ats tourer crane meer can 96 358.03 
43357 m ui AG = nC a moma] dll a5 a hietelane wcetore suaaceencecrene teen er oe ere Wea 32.14 
43:58 Ys . ANG, ev Hazen id TMG sais slanen cite alter attic se ctera on meter eee Unnene se aera 1.54 434.50 
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tae LOCATION MILES AMOUNT 
43:59 IKCRe eam ld W/V gem OMME Stila Viere, w kust sls usumyie clicletiee yo, asjce: pisiteyes ela oe ce aoa. 4. vive ys ey oreie enavel piesire ie 3.43 $ 9,261.88 
43:60 m s ES MeMCaS @ UGK Wilh: Kee sy, Me oetarts rece Moe testa avemenietalle ~ SaATeNA Glaus Sie trmlay ayer came e chave . 43 HOS. 
43:63 i) NNaame LACS AV HEY Issel ieee oer tei eel ae EPI Gyre aud Gere LR ous Ge: Gosueueve aes cela he 1.00 16.34 
43:66 Ls S Simran OVOS CM Smee ove OURS chee Goes Se GAAS Ale Ra SRA BUDE S OE Soe ae 248.13 
43:86 iy n LS we MUGHENGEN aces ai tec oue Os. cease POR eat ek oe ha Gere wee 733 3915.55 
43:87 mi us Tea MetiSKOW ER ern. cates Sens OR Ge eA OORT eae tase ee a eae eS 1.84 VS/ alee 
43:91 _ " 2 mmr LOS Me ere eee ae cote slaseie a Ga: ersidies nied 64a Ba ome es .98 79.10 
43:108 : Y IWS! Se GC EWCL OIC eer ta eoree cliche ict tact ROR CRR RRCRTOR Rein a ACM RCAC a CRON: at arr tac 6.55 8/8256 
43:135 Y CC AAMC” sas ene ete eniee theron Sata eee eT Tae pale eae Oe 1.88 662.66 
AS Si7 " Sbemew Galahad: sees cee OOS Stee CO eke eae wh oe Be hsb ewe Ae 2A 208 
A32138 MY Sy AS STWR DI oleae ecko crotch. ao CMR acn Sy Ch RCC RCN MERCH a rer aCr enh ie Rear al 
43:147 iu ‘ 1 och LEIA Os ete eacitcmrticer, cintcick ac en ice aCe Tirkce cn ek a ac a ae ae ah he 3.86 1,239.56 
43:148 ‘3 i VOMmERS ae Gl CSICIOLL Vater remcaremeh eR Rape stst aie tentoine iaClomecelseie i aveer srietventelie ave. Gove ee iy "ace os slid 158.24 
43:150 Z z Amr aye Ysy) MH cialnle woes Seta ees alee. ciel. c) SUMS peed, © Guat ev aitellr wer/Sieeotucst a oe Bey 204.57 
432155 & uy ASE DCCWEICe ste hate ccs ete Ge: hace Me ee OE © bie ote eee ee .20 114220 
43:46 2 : on NORTE OWI fs Gea ecec recacnricaea cho Cachca Ch ROR LoLCR acECNER Ce Ace cn Emcee eck ace as 4.24 2,063" 55 
43:50 » a DAM Sosa SoH SB tly Rect ash RRR E ea cS ROTC ORCICE ORR CNGRAR TEE RCR Ce CRC ee Ren a cai ae tac 2.79 469.12 
43-54 7 PA ema COOMA IS Save acini eee GIS Re Roa es cus tom Gees 4 ies Sa 08 237.16 
43:55 Mt Y SOmmee Bal Gy Vial eye Snuayern hem we ku at © Ge Bomeieishemns,. ciew Aiatob edisua teas 96 61-53 
43:65 . uy Ae =O GOON AIC TONE cettewreueweeeeete totes toh wires tere nwa le No iollon seule te to ebum Ly. 
43:70 i! uN Zee GBs aYeO;CUU me faylartet ome teet Meda ctectte cs <ejretvencl give, mptersalis qeral bis) wire. eto seicsl wlveuthawewe lar. ead yl 
Aerial tt MS ZU XC meet eteWe clei relate ciel ste fore) aie ates Yavin Gey av'etter enstarlieuectee.e.s 33 144.78 
43:88 . i 2am hh CCS ARV ove cis Some meg ete ae eieatt essere (sue ear Soho el col a se vate ltcr avtevredl io puenamanarans ql 
43:89 Hy Zim a ESO ts athe RMON OUR len) toro oh asa oi Bice see Gaulo olin GN auoris @bevlemcus reyes Aiie4s 203 225.64 
43:90 " ue Cl WN OUSiAN A. cals nee ekaperetetter ett ss cok eiece acura sls sis htte wits sore tedn eieianeieca ue 2S PT On ea 
Ueeyoa iba ‘ ie Pama ACT Vila cure Geet teks WonemeR Weta. <2 15, aie, & Stevan ue. eh. eet ee eee nie Guecehete viet 51 
vase nS) ! ¥ FE Gimeemceame OYA Miners she oy RAPE ROME eS oteires take isikaornces ta sticvel omettas cies tnaienoulensfenevantosie 2.46 555.41 
43:114 " u BAe DULCIS ION" eo neon. oem eNOMe, ecrele ee eee ei acs ates RRS. sbltisateicailew eta aerate 2.101 329.70 
43:130 i a Hal ergo OS OW Tl nl Cuma wet eek Wage hog sires cine eho acticu ster oa tosis anoles, chepueu atlas, sicticey'd Laie, ss}. al 
A337 4 4 ZO me Wiad Skate aU sacmetenct eter ewes (hel & ciranews lor aw lakel Ste ica ore Pe ners neseuetione: aplapsyens ae) 
43:96 a Y Zoe mB. ONIN Vial Oe Beach) Cyemare, xian susysnewens eieucuce enews, ones Halawe cisnsae = ewaie relay 685.93 
43:104 is if OMe WANS Die ts meee eR are ete. hie, ote ote nsean ers Me Miele © crstcinenone «aie le BDI 
43:116 M . Za NWN eertren S cn cicickd. co tect RCP RCRD COR SCRE RAT O Care 5 PCr CE eee ee 
43:140 s a PX ETE MIE eke eneeatyo. 5 hic, oc O--OMee RO Oe DON eh OU GRE RG 0 CHROME Cle nen eee 4.54 888.75 
a SieasS ul - ZO Meme: WiilialiGin eee ae eww ARTs, ter emcne mone teecro GAM ois henacamens carateveuah ters 20 782.40 
43:146 2 y: AG Sa ma Pl bet ONO Masmeteew ewe hyenas Fo ac ercemewe olde seumlent rs cai marist sole Mec cw oescinsincinch onsets 52 365.241 
43:67 i ve A Sere Sra TG UGC: Yan airc coe SMa MES Ne eis cays avi ove owen pobauees lerat cleo sho, cita,tePellatcs ao vd 216 
43:68 " A Se wal OC CIO Ye tue Beal CLG Oo mew ce oeene. 2) cteue dayreetiey omeprar serve ayteeclioneiret cities shelien Suctake F3}ill 982.74 
43:84 Ye bs GS t= (OMOW AY: so cusichel ateweloweteteeae cy erleanal 6 Wve Sree SRS ehoue lo) Qu ateveceheiayscawsns A013 SE AO 
43:85 . ! Ais Nay eit ov plemhegatpemerceewn crerais) cel <laeiieuc es esi tome eycnausinveusrehouusue ~45 97.03 
ASS a . AGW aE US DUNS Cl haemeetne weRORe we LMM iene Me rosie Roush chee an ome stic lee mte @uciane mteuELe hey, alas) 443.86 
43362 A He PoP eat CWC Clea eeec eee Neen Moat ne fears sslse «canes Siow oratlerstet. ue uuuantaskeual dxeners OW ST BS) 
Nhe 70} 3 : LEPEES se G1 HO ONG (ho os RRR MER Oct oS ONE Dy CME NC ERC OR OMY GieeriCh enc eee Sea 88 67) ks 
43:79 "s " Fite NE ITIW SS os 55 ce eRCe ORR GREED RE tas tach CORO CORRE ROE a Teter arae 85 126.37 
43:80 :. y AAT Peet Dial (ie ar esere, ues owotsuue a ie ake e te, 2s oes 61 shige Svecte- Guay owas se race aoe Oat 3.64 978.46 
43:81 3 h AA ar AAW IG? eospreen er eee siterawe Nets tet aualie’ Gl ee oles, hale lenis ovtasabeale cotveheresyia (Pisitaue- aie 1.00 105.95 
43:82 a “J An ocs. JF kath Usha eee o eto ot bia Sa treet. aack see Se Se EEee. api 403.09 
43:83 M AA MB AWIC GIG eetenenct fo ite, ceopen satiny oWenemer ed, coca Cremer ceNeke.ce Glas a6 4 2Ne fel feer & £3 i 680.60 
43:98 x ” Oumar culp Vell era aatenctenssce ine fomemerie tometer cs criede wy ee teat wf eee.) Sas cocatesstee is aan ees Zev 607.18 
43:100 s _ eee COMMON ARS AB ee a aoe Ss Sekt «eee « Sedan abe e Sch 1,929.97 
43:103 w Us Pmmratae CALVIG Glmeaecten te citrate ere eee ete celica atehe naan ahs Sal ashen ete s aera Bee Bye 166.78 
43:107 be : TS Osc: ANS Sal Map OTC rosso earch uces xoiue Keates co tous ee dranteas eicoey- oh ate ecitonn - 50 188.42 
(beh ooaL i/ " “ M6: = INGWID OOK: ieee ie. eet Seep atele: atone al es alle: Kraeuertetlelesss Ja felislichatte tewaiie) epacdi a. ane .49 263.07 
432125 . " Do ry “INH Mon I Beene Or cnr ce SiANcY CUCM IC HCE CTC GER CROTON: CLC HERTS Grae ER 15 71.06 
43:126 a i ie MIRO GIES EG recy cxrenmey Spe conse ehatre = Magehe Dicee oulea aweuetcua 5 eho Dead cep ake lie eqs 2.30 ets yar) 
43:142 u! A Gere STO Ld eeteue oct s eae ctisic etetore Sosce, ORM Mek Seas pation a er tea th eee arene 4.05 1,369.42 
43 Sil " BBS TL BOY UC gins c: scniraus Meeps ititehawaigs, 5i.ey ser ela) os MMe s Rabe < taemen-e- et ap ence asi oiep suis 423 176. 18 
43:153 M : Pe seme Save’ Maem cect a ausketeuacsveteiw to) a ava Noeehs eeehene) obeare.% oo salishwis- sauals v6 
LS ye ee? Ms BQ ee) TEAGUE SMAM ca irccsh Sys tees ra cw lei ein Ouse aes, Qiekeeetewede: «: 2) sd) ope) sare eies 4.02 477.25 
43:93 " 4 De a WO RANG: BPatst reat eee ten MRS sicciran eas te slo ee apeOe Bae cuePalien seis) atreye cueeauts 2.80 1,464.88 
43:94 v PXa = SERS IMA a0 an tegetete ea eele’ ecisr s:60 sy af a cusp eas EMR eee ete ei tartes Gheneurertenews Sas) 68.09 
43:101 iy re 2 a= Wer) Gi add eke, wel ess ca. soci ene ue tees ae Ns pe oe const oilen ep 52 le SL Si 
43:105 “s 2 2 Rs SASiKa toon “MOUNTAIN: GAS oie e «ores neers ates japan tobe rec wncl eh) eve uemers Zhe 388.48 
Avs eae 2 He : AO oe sl atiGiih:t 5 She ak Gea ast Sos owls aves ees eee Meelis us) ors) apse eo Syst Dyas 25) 
43:119 i i A Orme Fa MiG ye — 52 Sheree weh Metteoseteiees w volssncel sub rcevisctec duals dame emetcemem atten siteirciten cust oueyecs .76 32.64 
Ase bed ss \e LUC) Yeap Rolle Aan ant cms) SF ee eee ReerrORS 7 eo .0 SiG. Gee Gg CreNna Ones 2204 252.09 
43:136 y i ZING <== DIO ME UAT: Vy. esata utshauetesic stops cei-o) site atsaids) s: stay st eteblal 's, o RaW ai co\feu'ousnatoncy-en sper pele) 56 711 
43:149 u BP am, (DT, COMIN o Il Ie atte. te M cy cictbe-c: «, urenci ciere (ch Oeeeee ae AMOR sree ue, cut aeeiins 523 Thos it 
43578 “ - Bo ap NCGS, scorer’ Steen Oro ceP ONG eth ileliecie + oat, ARN a ee a tee ais a hatemre re eee WAS 594.61 
Are Sul < # ONE cae TMLONES: DY. ocedice seetsueue hikes shewcos sss a eote reat ch ets tater ehenomente uate ene neuaite Sie) 339.48 
AS Sie " " AUST TSM eo le DeMe hh Sale! Oasl c. Semen Cue DERG eee anarchic oo, oantune ora econo Ala 466.30 
432157 id " Aes CA Ci com Sas. eedete saat cha 'sus.7o-s) 3S Aa ate Satabeas oes whe iccieoh oe soa. be 50) 6.48 
160.76 $71,806.19 


TOTAL MILES - 6,935.00 
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GRANTS 
NORCO S 2 Thay OT MECIGHMS Has BaoosescncnoongnconaacaoebhHono bana donor $3 5250/1010 
WE 2B " BY PLY WA MOINS a 8) cin ceed nO cer MPC OL MONO E NTO OCR SPOS On GOD mdS Heels orc 1,965.00 
CE: SS i WR CAMROSE) skiers cosines Ore arouses susie fe hegawena cles totelneah tate eae 1,015.00 
vee 42 e iy evince i ned anno Omn om madnopm an oma on nOmas oar 1,405.00 
ee ES 43 : WW Wievtiars Kawi ti) as ocean ao tohersetce erccs asl overs tenes Nehop sree tot Meet nem Rea ie 710.00 
rE Ay a SY WECRAMMGICIOIY nenomacaneararoo maou ogo nh on hao 60 Geo 6d O08 7,625.00 
es 7h a ID MSchivon mmol Mere rceche oeenetcar ce itkomiatecsa mpicaot ols caiehtin oo MO Aero Beis 6.00 25,460.00 
ee Ea: 2 " iy USEWIGEN Ns gemene Gio co Oeics Orolo como oo coma ho anmo ods 26,930.00 
~ 137 20 7 UWE KREWICICD IZigchihgks: mm mmole clic cimctG Os Oma niaic ooo Gab O aaa 6 o:0 1,340.00 
Fee) i DY TORI qos como DOOR oso mason made OOGa0n 5.00 .¢ 1,010.00 70,610.00 
GHGeculll wh creations cc oda Banco oeeen-ci.5. Gacice conc GOL CES ora ayce Gticuc! OM aeomcat CONOR GO. 6.0) O.GcaOhG-a o © WAS SO I= 2A 
SCM MNKNNS ocean ocancda@m6od.co Dood Gob oom OmmS OOD DOO HO HOA Goo mgoudon don coc} 12,262.79 
CASES ISH secutaoon cme ondh ono one Sob oss anconn ase aatcoa $8,887.45 
CMI chal Wks aacams gene dnsondombcoono anos bop oMondeon ooo. Tl AO) e 1/7) 16,008.22 
MeIMeEMGNGe Thi IGeumnSTEES enooncheananonnonovdo coo snenannoonedoda 7 peo 459,370.34 
Mavincvenrameeuror eWentaiht eSiGal@Str sary cierarleneic cin einer ces-venetlceeele caltetten eas telteR- ie tetera 42,373.05 706,031.61 





Appropriation 1512 $9,778,958.17 


*Maintained by the Province of Saskatchewan 
50% of cost borne by Province of Alberta. 


ROADS MAINTENANCE BRANCH-ADMINISTRATION 


EXPENDITURE FOR THE YEAR ENDED MARCHING tie 270 


Appropriation 1510 § 725,306.59 


GRANTS TO IMPROVEMENT DISTRICTS 


EXPENDITURE FOR THE YEAR ENDED MARCH 3S Tei S20 


GIEIMEN eal ceopayetereret tes. sua wisrshe: are eve athe $ 2 M2 SBS) PeDa U9! seats Matinee cee ottheretouscer none $ 188,777.94 
Ps Diem eros svi eciceriene ne ccistiats at Memefin at suas AI) 5 WI5) 15°) ; AU erip.o 5 opi ovo ais GieomGie oUle Oe 288,588.86 
y 2apuenencyrelfey sire eet Seenay a) = Sasser BOO ormors EM aaa roado ono Cano beoNe Se 193,156.88 
‘i OB wr siher ta teissurenisyihnelvattesis!(S ve. aie @ cece 41,463.69 e AEE i Retvics teh OREO CO OAS 154,163.26 
: SF Hieron er ox, PRSLON OTRO Eee Gai Po LI seks . (SPOS EOS GO OA COS Ca o 249,451.22 
us Tig MON Soe =, ra ogee ra Ge aS Sete ohisk hte T2550 7508 
: Oa os) sinner her tec econ ott 20 ISOS INDIAN RESERVES 
‘ INOS Pia ouste Oto Te Gaaiat o mI Cn 376,584.95 
: tL eenepsyaitehe samstopertee. alse) =, in et oeaite oeelre eo OOr DEFOE VW So ane cad $ 24,739.78 
2 DG See seanacoh a MUN salen < etal een asl sho 661,819.92 . A Pe ote weeteat BS) COA GAT 
‘ MPD: eB siaasre! ase ome none otens ee leeneten ite 232,049.28 Zo IS Booodceoc 2,044.02 
s LEG) copchtass eyinitsr Sod d wyrsnalisi sh n.teteyss wes Shares A206 5 23200 : i aaron ASR SoC L 
is erage cr eee OF ear. citer ok onene dette eas) ces 682,063.97 . OO Magre eremoiens 5,013.54 
: EOLA Sueriol ottiate hase? ome: core: felteaeMiane aaa ates 593,667.04 4 Gi ayers everaers 2,648.22 
a LiL ccakeee os 3,256.41 
i US: Kala Secvehe 44,925.86 367 y223 qo 


$4,870,764.00 
* SPECIAL PROJECTS 2,858,367. 86 


Appropriation 1513 $7,229 5U3i 286 
*Appropriation 1544 (1513 Part) SSS 
See Page 40 for details. 
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GRANTS TO SPECIAL AREAS 


EXPENDITURE FOR THE YEAR ENDED MARCH 31, 1970 


Appropriation 1514 $ 250, 0007 


GRANTS TO MUNICIPALITIES AND COUNTIES 
EXPENDITURE FOR THE YEAR ENDED MARCH 31, 1970 


PGE Citic lee wclitejcevayrarre ey cl’eee ee ave enshe, oa: wre $ 37 Lea0 GONNA ame Di mene te tiene ty cde cnererele ch ceenet ste $ 123,347. 
M.D. GM Artec aki eihecs. Sriiia vase aha W 16 80,860.71 “ DPN oy iat cus Sie bolster sie ecshele ys OS 
Ms i Sey SOR R aTR aiR 62,697.16 . im hotel vans c ate ca mele wees, te wie as 144,639. 
M Nese tePets. sith SaONRe Guu us 115,481.56 e Te dee SiGe NORCECRAL oA Cae RCA tone ee 104,759. 
" OMe Myris Baus colin ge eusrgtcaye, ative 144,606.01 My U0 ey cheats te Nelvairerelrc) ito Ailey ais swaia | ayswie LOS 950% 
‘ eit SLAG ats. eaten MOR eons 104,207.49 Y Wal ne A eto fete ais ceo hse se tanctc a hens Oe prea. 
s rots eRe ore ee 22,5569 356 e iD ew eimisata a cteks Chetan tao. = cuss 99,835. 
= WE etwas © AVA jer. cw ser 6108) ane 142,760.76 . LU Simeehspatate neater sthtaihe ss a edetetaos veule.s 74,646. 
LU Setar REC, See SO erat Tok Noe ee eRe Tie POO 2e y A ere Guat emis wore te elle ener @iaye ef ses DD icdas 
" A MM crea cet Mava. ohio ete he ueieitet ia vaha, oie leven 111,468.58 u AiO Metpenstcuscs ttescauG flte ta atiolera uel sce ihe 124,850. 
e SZ dretad aie ieuat vie ton ueinls abou ous ee 35h 99,323.70 u! Le atemehavsnenel Sie altciaes Buse Gilets: whe 1385074. 
i a Rt eaty hone aC RSR Ss Cte a EERE ROM 130,279.94 ¥ re pecrcltersveiayieaiste eisvieyncees ieee aris OB eo 
. SHUM oil enents the ate tao eife seb ee Me TAS OOS 4 MOS PyeireWs er ater tee ena Ga niece heist sa se 95,830. 
i OO reese na ual atte cit or sce sate aap 1.8%; 9 Bud " Af sare tan tes eohenis anton "\ ctyer envision cuneate 64,984. 
¥ QEAREPE NS co, setae aio. Sane io Beve BU, 283% 16 : Ct Rhee wetter sewers tac Gt at voit Ee 945322. 
a HS Qin canals sac behei eile: ere Ge claves 74,913.43 4 Di aerate ntasi Tat, 3-5: aoe er aes a ee ane I2U a TO 
x WS Siew Redee cial outaticce vere @ ats.en cakes c (agp aMsy tala) 4 ZB Te Chet ia.S oe logs ostinsaal verre ve Wore 115,804. 
i LESTE: + Get MAREN A chy CJORER SEN IC CREE REE CRE 29,614.60 ALS RACINE ECE CE UREA oe I40G 260" 
‘ LES Mts BY ote classe a itewe Tek witel (eae saei-o. 16) <8 35,176.00 a 25 MOE s Sew Wen e ois B eo sees i Se089e 
Cour Va RUS .. cc cae waieraceee meas 13.267 cil My ZG Petes s Cena tee en edel wile eve 3 he wk 90525. 
2 2, OO aes es ENR Se Nee ee 174,270.94 : 2H IGE . Decrees WIN s- 0 Co bee 100,044. 
. Sieg ferayan a ae MtN ew RIE Gi By eee 99,936.26 A 2A TR Pae kee bees see a eies Saas 
, OM a folds, <5 SC oe Sn er RY WS XO ERIS MOR 26 2c, : 29 4 ei ke ee Bee ek ele Re 114,839. 
a By eerie esas ana irene TET dl ae awevaiNa eM GeeS ALTA Gs otal SO ees ave Ae es eee shone a iele a ane 95,542. 
, ilps cace ctratn aetieigcitn sak etealca sy aa. aia is 120,354. 


Appropriation 1515 $4,748,435. 


*Expenditure shown as General was incurred by Engineering Parties. 


SPECIAL CONTINGENCIES 
EXPENDITURE FOR THE YEAR ENDED MARCH 31, 1970 


00 


M.D. Oy Be Me ome acti nda a oedla came $ 44,022.72 ClO ILE Vigil Os cosets. «sia nett aBeniel tere gore eyo $ 59,428.34 
- OF sis ieus cole peters eras) sikos: Sas 75,000.00 ul YP Saiets 4 aaa ao oa eo Se 55,004.61 
> EE ee RS OR OrOr Tels Choke der OrcEceC 5850 lies i a Bee wieicunis ones ee eisieiisl oehero ese 55509194 

he, Dis MRS B.c.b Gero ne Gare gate 55,749.90 5 DI aban, Goce ta) Gita) fois Beelee, atest s apos SOURIS 27 
i. AO AVE TOM CRLNC. GChG oA ce orCmarC nao: ee 30,114.75 i UOT Boer seceOrccmoraig, Goes oto Gn 46,478.43 
ss CF ok eR OR RON ROR oe uO curacao 26,797.04 s HAUS Py aronona nS 0. craon,. a0 Baits a LO. 50,801.23 

M.D. AS ec MEE ONE ROW, ACEO CN ROR 755016). 710 4 Nes ARP AOD Ole Oa SOAS Shor oa hc MGS 3) 
RS eebeacs eof foi'ch et carton. eT Fite AR ees S ie LES Hehe crunch ice 45,002.34 
- BML OS Chor raph Oyo, cehon hoe OO On apoE 20,865.32 a eh een end ouch chicas Doe pcemarae 74,966.61 
RRS WHC OR a MOR) Oe ROO ROT 115,445.74 Me ING Sc oe Poa oe ca eet 104,495.00 
4 LED | oprechtghe CyORen EL eMOnt ton FORETCL RE 60,003.12 : ECS RA ta are eer aay t Sot cReoEs 55,006.07 
AS of eironfelol el ovieu’al eieahn e chaar anes s slic fats 82,460.33 4 LG 7G ney arose Ale testers yore ele re hshe © 44,958.23 
i. SYA eau he Oka LO Oe A AIRC 48,084.61 > tS erect wees Fovoeiecdoncyetac= teetels cists 134521976 
i Gal ener ect oreueuer take rouenenaohen sietures 3 46,151.10 5 AU TLE. Bidhe B eohareo Gc Oro. cea 40,000.00 
3 BI/e ct 6) o ONSIIOA CE OREO cy MERCH ONS 78,004.75 : (AE SSE CCP ORO ON AES ec 49,759.64 
is NOs (S direc Geom ores Ocho oo 50,000.00 x 2AM DG IO OG tad DEEN ES CRS 53,214.30 
4 WA sects AMOIOIG DATO OOD AO oe 54,915.08 ‘ BM ye don dOO ONO BO OS ons 50,085.54 
v IESG) a telotanara 0 neato Grohe e S/R Otel! y ete Eee eS Choe CRONE cl OPO 65, 129.25 
SSIS estas stoner. last <, coReomenaners lal eals 2851 35m 07 ‘ AMS Esra ep) CeO ee ee 
‘ IEGr Rt G Gio ack enc So a eee 8,240.47 ns LAO, see esttarrauns RUE ree hitshe. 8) ole) is = yal 75,000.00 
y NEN 4 hee wo OrCn Gao aye ae 10,261.90 . VASE. BRASS, Fe OLE BOT EO COP NE 45,817.06 

GOUT Y Sel a icemonyayocene 0: ots eral ero fet «fas ollie, Moker i AV a pa oa Bonen ehO act ont eG eic 105,890.44 
be 2 Sees Ah te Sue een Ss 75,000.00 Hs cee HO CORSO TOTO OO ca 46,332.55 
7 St EEN CRCNO SCF Aa ELONG: CLO ty, CARCI 54,891.46 us SO Hie ccrienetefeieitenerhl etetacoy sige tous acts 56,989.60 
: Ma Mrcueviog cvelivite jb: cher shia feeye Jeu, 6\'6 vm: os 75,000.00 o SHOR tis NOPE one es CoO aa 55,379.44 
4 Diy iekiebanspassua’. 6c Menem taRndehS) 215% NOS) earl SGC TAMRAC ep Sa mv ioibara as ay RR Ree os sic 41,142.80 


Appropriation 1516 $2,934,068. 
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NATURAL RESOURCES ROADS 


EXPENDITURE FOR THE YEAR, ENDED GMARCHS2 bilo 70 


M.D. CES RCRRELE! SO EOIN COREE Gacy OC Or SS WO 5G IS 2a COUMEY: 9" Feiss tev ietencl «loner ates $ 8,854.76 
TDi LE bet eRG Peake Dee rar O.t ame ehD 59/8 633 ‘ HOE Stor dsc oat OBE © OVOkoNNO 0. 5.0% o dime b,c 10,000.00 
‘ Sig, opkcteen.cao Dioroleto ae OO aCe 29159 9 le 02 - li) Saodtecomogndon acoso Deans 15,664.82 
M.D. Sil eccheettertehsn onsite, ere Memb antet stray atte ia) ees 10,000.00 x We samc ome ma coonnodcocaobo 9,000.00 
! Ne AiG CHOI. OS cukro Pac a'o OID GaN 0 OM 15,000.00 4 EI ainaian backs o6e Soon con cS 15,945.54 
: Gy Bron. CERI AD ond tac O-Ort OOS Oe 15,000.00 i TA. pages cay elegsttor olen emer Ms megs ore ene 15,000.00 
4 UW hhe cig Mime nO o.0-6 cn 0 Odio ote, dc 15,000.00 tM Se Bah os cede wd, Ow DioMOIO ap. 0 Ded.ON 20,000.00 
e aly Brot aieicitat Bicecks Or Slow Om one o 10,000.00 a 1.7 sero) Siete atone heuer oh Oasionsuenelces weyers 14,718.80 
Y LW nice curio eanteUa ayo woTCucKe Cuoyo-o OPagolo © 17,413.88 : iN RagerOlase Sictarerere ero Tn a enor elon 15,000.00 
i Oe Sceincexc oo! obd.o Ons 6 oto’ 20,000.00 : ATENEO Oo) bvoinre 6.0 DO f BOO 7,500.00 
i HEE ed on6.0.8 ho Ha Oe BD biOO CIO 10,000.00 ‘ 23 ca iis etoflaviers talon hehe* Maen ons 7,500.00 
COUN al. ecb die siprecolord ovomoed charatie t 15,000.00 “ (Aeon any SOs Lao Stcaaro ca OSC 15,000.00 
ie S- Geode como core Oo CUNO BOIOUr 15,000.00 a Ac d 5 ibe HO OO EU OD 6 OIeIOG 10,000.00 
i MB Melecv en teaver el ehex siete she ashasijoehe 18,000.00 iy (OIRO S ANE IGD OA Ooo Breas 10,000.00 
Oe Gg. d ciara ora oxthore GOO byte noNckceo Hd 15,000.00 u (SS Ei SMEAR yCATR COO, 0.0 Gah O aeniepore 30,000.00 
Ss eal Moet Mee tame deter arsccocieeet Meat rere Celeste )G i ee re GOR ere cle 8 Seon: 15,000.00 
: 3:1. suausileteceua eleeespersinvencaayer c. oBe 20,000.00 


Appropriation 1518 $495,049.80 


SUMMARY 


CONSTRUCTION AND MAINTENANCE OF DISTRICT HIGHWAYS AND LOCAL ROADS 


Appropriation 1513 — Grants) to Improvement. Dis Gracies) caencuctemenenemeecniercne item areletteisieneneitatane $ 4,870,764.00 
Ms i514 = Grants: to Special, Areas.” sc...) a cicean cls piece aene Lee ein eac asic one 250,000.00 
: 1515 = Grants. to Munieaipall Districts: trac cic ti nwrenemeeemeter ssn ere n rete ee nema) ater te 4,748,435.20 
2 1516) = Special Comeiingemciwes® ccc 5.0 cs ect aie tiem men ener eet meme tine tert et 2,934,068.40 
: 15v8 = (Natural Resourees: Roads gas c = set oct tice iinet oie ene ieneeee a eeea serene 495,049.80 


$13,298,317.40 








IMPROVEMENT DISTRICTS TRUST ACCOUNT 


EXPENDITURE FOR THE. YEAR ENDED MARCH 31551970 


NPD ML cokosctceneneh.« ccigcecurcPararel orere elke steseliet $ 250,000.00 1 eae Barocas chs Oma cca Sia Gob $ 247,656.07 
* Ce ac sate ren aust eye iver een eho eienons Oe gst s Ge a MUR n Speco BO. COO DO GOL 239)5,0'39 515 
: Steet anciionciie toMereveda) wie sashes ecus 55,000.00 . Us ob vreue eucneuer ieee eras ohete eres 279,500.00 
‘ Oi tegen rs tae si oso sl dvd's, Sheishielisie suas She 30,000.00 i 1G ents, enetis © ala anston cy envke eoytiokoumne thens 82,800.44 
‘ Tareas icra ut etort Repoasis ito cuehe aio epay 15,000.00 : i ouceenOncncla WG-0 aadicnckaio. c,a:a'o.d00'0 0 46,940.67 
4 Seite O heoend ore tercp Ae ae MORN LA Tg AD ciske} : AM Moca ddoniccdorT sa G0 a9 50,266.50 
% (10) Sroka inrans ol cuspmow eaiaro Aun cickote 177,970.44 i (al SS egiiOl uO Gido.ck Hold.o.o ud C 85,000.00 
x SL ie tome ie chet edeter es oa eaetsrere eee 30,000.00 ‘ iO® Te aoua eis c Per eiertey overeat Sheree 65,000.00 
7 OO Gicilolc moat aire eos ero 6p 350,000.00 > 2BM Bisco © Saape MRI uence eI Otel 80,000.00 


*Appropriation 1517 $2,219,921.08 


*(Trust Account) Expenditure reimbursed by 
Department of Municipal Affairs 


WAYSIDE CAMPSITES 


EXPENDITURE FOR THE YEAR ENDED MARCH 31, 1970 


ACamMp SMES WaT PETE'S: Sip Stetys.has Gesuh mene e re tree em eeete eas denertss-o)ta Nie eu ca een ea Appropriation 1588 $12,585.45 


*Facilities manufactured for several proposed campsite 
and access areas to the Bow, Jumpingpound, Sheep and 
Highwood Rivers. 


Us 
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CONSTRUCTION BRANCH 


R. H. CRONKHITE 
CHIEF CONSTRUCTION ENGINEER 


At the end of the 1969-70 fiscal year, the mileage of Provincial 
Highways, Approach Roads and Provincial Park Roads was as follows: 


PRIMARY HIGH WAYS) i iicdecdstsewiia ta ecciweoGecttees tents acetate of oltteie nc clelvcteicetatelscvstellelotortetetet tele is al etoias(atevetss (a etyaleia sts ta(etetatelats teietsiete 6661.89 Miles 
SUMMARY 
Pavement Surfaces: 
Concrete Surface, two Manes ssn enccam ern 1.22 Miles 
" i » four lanes undivided .. 0.90 e 
AspiralteSuirhace. EWO. Tames wren m nents tre 4,546.07 
. “5 four lanes undivided .... 57 185 bs 
> multilane divided . ..255 S052 " 
Combined Asphalt and Concrete Surface, 
Four Vanes Ulnadlwadieid 12 achcnec <ssuse 0.29 i 
multi tane divided: j cue. she 0 4.27 ‘3 4,916.12 Miles 


Other Surfaces: 
Griavel Sulrfiaces Few! Mayes” <lac.cicrece iucielsiemewesreis ekerrenaiisralist rato ia clepeoettes 1,745.77 Miles 


6,661.89 Miles 


APPROACH? ROADS? © tiisiciiccceecrascdiacoceisciees comens eactta prsterasttr ciistemeee ee xtc oe acetate pene een pencn eee ene ent eeenae 160.56 Miles 
SUMMARY 
Asphalt Surface, EWor ameSieren © mate ase csinreie ics mrsn-iusteie en aaienettierote 99.76 Miles 
Gravel Surfaces” Kw: Mames: cic xa ce) audeletoes oie ciismetlceiis nee cismeteralte 60.80 Me 


160.56 Miles 


PARK [ROADS oo. ccc ccecsivosawoawsastacenonite dienes naleleaicauicemie sists atdesinaisies etree s ctetleleise seeisee eee bsehe aeeRR MeL oes tren els ee eee secrets 106.99 Miles 


AS phalit Sir Faice.,, TWO AMAMMCIS (tee tate, aasitetreltcy eatehieltsstmi fe euenen- iene ie-raltebteit aswel ae 43.95 Miles 
Gravel “Surface; Ewa: Kanes” witorns «evens asisstete ceeds fous reunueratemeneneten an 63.04 . 


106.99 Miles 
INTERCHANGES' CONSTRUCTED! TiO DA T(E rrecreccteiseinc steerer emcees ite cttte eee ciate eels ete sets Reiser eteetseeael eet tee 57 Units 


During the 1969-70 construction season, 254.54 miles of subgrade 
construction, 13.75 miles of subgrade widening and 222.64 miles of gravel 
surfacing were completed. 


In addition, 101.76 miles of stabilized gravel base course eoa 7] 
miles of soil-cement stabilized base course, 19.71 miles of soil-asphalt 
stabilized base course, 36.58 miles of cement stabilized gravel base course, 
and 14.87 miles of asphaltic concrete base-pavement were completed. Asphal- 
tic concrete paving was completed on 325.09 miles and asphaltic seal coat 
surfacing on 252.66 miles. 


Interchange construction has extended to 57 units and the programme 
of improving major intersections to provide acceleration and deceleration 
lanes and/or service road facilities has extended to 70 units constructed 
and paved, 7 of which were completed this fiscal year. 


Of the 137 major projects under construction U,40l shirtsewerceoOss 
due to wet weather conditions, totalling approximately 14,810 construction 
hours. The percentage of work carried over amounted to 3% of grading, 6% of 
er reas base course and 5% of asphaltic concrete pavement remaining uncom- 
Dueiwseiar 
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The programme of developing the Trans-Canada Highway, West of 
Calgary, to meet multi-lane freeway standards continued with the awarding 
of two contracts for grading and base course covering the final section 
from East of Stony Indian Reserve to Kananaskis River, a distance of 16.76 
Miiest ener inys: contract, fromeSouthsof Morley to Kananaskis’ River, was 
for 10.21 miles and commenced in August. Approximately half the work was 
completed during the fiscal year. The second contract from East of Stony 
Indian Reserve to South of Morley, a distance of 6.55 miles, was awarded 
in February of 1970 and right-of-way clearing and structure approach grading 
was carried out. Two asphaltic concrete pavement contracts were awarded. 
thew isi ee Gots ens toofabow Riveyetoubanff, Park Boundary,wal dis tanceiofe6.77 
miles, was completed. The second contract from Kananaskis River to East of 
Bow River, a distance of 13.40 miles was awarded in March, 1970, and no work 
was done in the fiscal year. Asphaltic seal coat surfacing was applied from 
West of Bowness to East of Stony Indian Reserve, a distance of 23.11 miles. 
Construction on projects carried over from the previous year was completed. 


Engineering survey and design of a six-lane divided freeway from 
ie Congarvacaty limits along theswest boundary of.the Airport, to» South of 
Balzac was advanced. The construction of the six-lane divided freeway facil- 
ity fromesouth of Balzac to North of Airdrie. wasacontinued, 


Major four-lane divided freeway construction continued on Highway 
No. 16, East of Edmonton, with the completion of two contracts between Clover 
Bar and the Bremner Interchange. Construction on Highway No. 16 was extended 
with the awarding of a grading and base course contract from East of Elk 
Island Park Entrance to Chipman’ Corner,involving 1.36 miles of four-lane di- 
vided expressway and 5.48 miles of two-lane highway. 


Expressway construction of Highway No. 3, West of Lethbridge was 
extended with the awarding of a contract for grading and asphaltic base- 
pavement of a four-lane divided facility from Monarch to East of Coalhurst, 
a distance of 9.99 miles. Total project completion was set for the fall of 
1970. 


In line with detailed engineering studies and the subdivision re- 
quirements of Fort Saskatchewan, a contract was awarded for grading, base 
course and paving on new alignment from West of the Junction of Highways No. 
15 and No. 55, by-passing the developed areas. The majority of the construc- 
tion was completed in this fiscal year. 


Continued progress was made in the construction of major arterial 
two-lane highways throughout the Province. 


Gradindbetween,Eniida and High Prairie, .agdistancesof,>.13. miles, 
completed the subgrade construction for Highway No. 2 from Hondo to High 
Prairie. Base course construction was advanced with the completion of 17.94 
miles from East of Otauwau’ River, to Slave.Lake: 


Reconstruction was continued on Highway No. 5 with the awarding and 
completion of a contract for grading and stabilized base course, 9.72 miles 
in length, from Lethbridge to North of Welling. 


This fiscal year saw the completion to the asphalticyconcrete pave- 
ment stage of Highway No. 17 from Lloydminster to the Junction of Highway 
No. 45. This work was directed by the Government of the Province of 
Saskatchewan, the cost of which was shared equally by Alberta and Saskatchewan. 


The rebuilding of Highway No. 18, from Barrhead Corner to the 
Athabasca River continued on new alignment with a contract for grading and 
gravelling from Camp Creek to Athabasca River, completing 8.00 miles of the 
9.20 mile project. 
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Stabilized gravel base course construction of the section of High- 
way No.°22 from Priddis Corner to turner Valley extends? anvas pia liticesurtace 
over the entire length of the highway. 


Highway No. 36 was further extended by a grading and gravelling 

contract from Junction Highway No. 4 to a point 6:439miles North ot. Warner 

of which approximately 97 percent of the work was completed this construction 
season. This year saw the completion of the up-grading of that section of 
Highway No. 36 from East of Castor to North of Garden Plain with the awarding 
of a grading and gravelling contract. The majority of the alignment was on 
new location. Highway No. 41 was also extended by a grading and gravelling 
contract from South of New Brigden to the Junetion of HignwayiNow 9b eandas- 
tance of 16.34 miles. Grading and gravelling under contract was carried out 
from Junction Highway No. 1 to Cochrane, a distance of 6.98 miles and became 
ansexXGens ton oT Highwaye Now 22% 


In order to advance paving and to control dust and mud on Highway 
No. 35 at High Level, Soil-Cement Base Course was placed from South of Melito 
Creek to North of High Level for a distance of 12200 miles. SBecauserore sim 
ilar conditions at Fort McMurray, stabilized gravel base course was placed on 
Highway No. 63, from South of Airport Read to Athabascagkiver "| ihisewas also 
12.00 miles in length and the first paving Work One iGiwayeNo. mone 


Work on Northern Development Projects continued. The Clear River 
Crossing through unstable terraine was advanced, completing 2.38 miles. On 
the High Level to Rainbow Lake project 17.81 miles of grading was completed 
in the South of Assumption to East» of Comet Airstrip ereasn Pi t-runegrayvel 
surfacing was placed on some’ 47.67 miles¥of this road.= Crushingetom>stoc — 
pilesby contract was also carried aut for this project 


Construction was advanced on the Entrance to Grande Cache devel- 
opment road, completing the grading from Muskeg Corner Junction to West of 
Mason Creek and from Jarvis Lake to South of Winter Creek. Approximately 
18.0 miles were graded and 26.21 miles were gravelled. Winter clearing of 
the right-of-way was carried out by contract from Fred Creek to Muskeg Cab- 
I MiSee GONE em Gio Ore 2 2 eemileersae 


Heavy construction was also continued on the development road from 
Highway No. 16 (West of Hinton) to the Luscar coalfield area with a grading 
and gravelling contract and for 17.69 miles from Janction Highway Nowe douere 
South of Warden Creek. The carried-over work from South of Warden Creek to 
Luscar was completed and gravel was spread over the total route. The road 
was opened to tratfic in late fall» of 1969: 


The Roads to Provincial Parks Programme was advanced with the com- 
pletion of grade’ construction on 9.46 miles, gravel surfacing on 9.30 mi less 
base course on 21.42 miles and asphaltic concrete pavement on 0.76 miles. 
This covered road improvements to eight Provincial Parks. 


Work carried out on 13 Approach Roads covered 0.64 miles of grading, 
Q2I3s miles of gravelling, 7:82 miles of base® course andiler4ienives@o: -aepita | 
tic concrete pavement. 


A programme of constructing weigh scale sites was commenced under 
Appropriation 1592. Three existing weigh scales were moved to new sites, in- 
cluding the Balzac and Leduc sites on Highway No. 2 where grading and base 
course was done and the Ardrossan site on Highway No. 16 where grading and 
asphaltic concrete base-pavement was completed. Preliminary surveys were 
carried out on other sites along Primary Highways throughout the Province. 
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Winter work undertaken by the Department involved crushing to 
stockpile by contract for twelve projects, for Primary Highways. There 
WerecarsoenouUrepT trun “stockpi Ing projects "by ‘day “labour.” Truck regis- 
tration and rotation was continued with the winter stockpiling of gravel, 
869 trucks being registered. 


Other winter work carried out included clearing by contract of 
the right-of-way from East of Horburg to Nordegg and West of Bighorn River 
to Windy Point on Highway No. 11, and clearing of the right-of-way by day 
labour on the Williamson and Gregoire Lake park roads. 


In the erosion control programme approximately 10,750 acres of 
highway right-of-way including sideslopes, ditches and medians were seeded 
and fertilized during the year. 


In our safety and signing programme, approximately 155,000 lineal 
feet of guard rail and 25,000 road edge delineators were installed. As a 
continuation of our programme, guard rail ends were tied down on all new instal- 
Wations anda starti' was made in converting old installations. In all. over 
1,000 end sections were tied down. A programme was initiated to convert steel 
supports for large directional signs to our new "break-away" standard in order 
to reduce the severity of accidents involving out-of-control vehicles. Ap- 
proximately 60 sign supports were converted during the year. 


Other safety installations included illumination of the Trans-Canada 
Highway interchange complex between Canmore and the Banff National Park gates 
and minor illumination at the interchange of Highways No. 2 and No. 2A South 
of Red Deer. 


Seventy-eight towns and villages undertook street construction pro- 
grammes under the Five Year Street Assistance Programme for Alberta's Towns and 
Villages. Of these, sixty-seven completed their projects. Work carried out 
included grading, gravelling, asphaltic surface treatment, base course, paving, 
storm sewer installation and construction of concrete curbs, gutters and 
sidewalks. 


The Department continued a dust abatement programme using calcium 
chloride and investigated the use of asphalts for the purpose. Investigation 
indicated oiling would be a further approach to economical dust control for 
future years. 


Continued extension of full depth asphaltic concrete base pavements 
included three additional projects of this type of construction. Continued 
SValiauLon Gh iehis. type, OF construction ihdicates, that very, dood success “is 
being obtained with this method. To date a reduction in transverse cracking 
is noted and very good performance is being obtained otherwise. A particular 
advantage is the high strength of this type of base during the Spring thaw 
period when pavement temperatures are relatively low. 


Further investigation into the problem of transverse cracking of 
asphaltic pavements shifted emphasis on the use of softer asphalts for paving. 
Evaluation of pavements constructed with AC 275 asphalt indicated beneficial 
results as far as unatormPty of construction ‘aid’ reduction, of transverse 
Gia Kale 


Additionally, further evaluation of the pavement produced using 
SC 3000 asphalt constructed during the previous season on Highway No. 49 be- 
tween Falher and Watino indicated that a reduction in cracking over heavy 
clay subgrades has been achieved. More projects using this softer paving 
asphalt were introduced in the northern part of the Province. 


The Department has expanded the use of stabilized bases to in- 
crease load-carrying capabilities and to conserve high quality aggregates 
in VaProus**aréas’. 
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This year saw the completion of construction of our new Highway 
Testing Laboratory. The improved facilities wi li pmovide: fore, eater jer 
ficiency and better control of materials being used on construction pro- 
jects. The laboratory, located in the area of the Edmonton Repair Shops, 
was opened on March 13, 1970. 


Approximately 53,000 lab. tests were performed on some 10,000 sam- 
ples. In addition, a large number of special investigations were undertaken 
involving research projects of various types, including use of pozzolan in 
soil-cement, etc. 


Approximately 40,000 tests were performed in the mobile field lab- 
oratories, on highway construction materials. 


The Department thoroughly evaluated nuclear moisture-density units 
performing rapid on-the-spot measurements of moisture contents and densities 
on al letypes. fo tiscons trict vom. 


Exploration for sand and gravel deposits was carried out primarily 
by three mobile crews and a total of 198 locations were checked during the 
process. Approximately 11,,000);000; cubic yards ofigraveltandran proxi imavelm 
750,000 cubic yards of sand were proven for construction purposes. 


Foundation testing and evaluation was carried out on 50 bridge and 
culvert sites. Slope stability investigations were carried out at Bridge 
sites and in unstable areas. 


Further work on a very comprehensive condition survey of older pave- 
ments in the Province was carried out. Information from this survey will en- 
able the Department to set priorities in our resurfacing and reconstruction 
program. Use of computers in this and other phases has increased efficiency 
considerably. 


As in previous years, the Department employed five mobile Benkelmen 
Beam testing crews for the control of road restrictions on highways through- 
out the Province during the Spring break-up period and also in strength eval- 
uation for updating sufficiency ratings. Approximately 62,000 Benkelmen 
Beam tests were performed this year. 


During the year, detailed engineering field surveys were completed o 
39 projects involving 234 miles. In addition, ten major interchanges and re- 
lated access control systems were surveyed. Detailed design was completed on 
40 projects involving 220 miles and seven interchange complexes. 


The application of the computor was advanced this year involving 
geometric design, quantitative calculations and qualitative analysis. The ap- 
plication to heavy grading design has produced excellent refinements and time 
Saving. : 


During the fiscal year 1969-70 there were no applications for new 
protection of railway crossings at grade on Primary Highways. There were four 
(4) applications for grade widening with relocation of existing flashing-light 
Signals and bell. There were no installations of protection of crossings at 
grade on Primary Highways. 


A Staff-in-Training Programme was again conducted covering a four- 
week intensive training course for Highway Instrumentmen during March. 
Twenty-three Field men completed the course, involving three operating Bran- 
ches of the Department. Personnel attending this course also attended a 
First Aid Course for supervisory personnel conducted by the Workmen's Com- 
pensation Board for one week. As in previous years, a training course for 
Materials Testing Technicians was conducted in the Main Testing Laboratory. 


Following is a statement of the work performed during the year 
ending March 31, 1970:- 
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STABILIZED BASE COURSE AND ASPHALTIC CONCRETE PAVEMENT SUMMARY 




















STABILIZED GRAVEL BASE COURSE SOIL-ASPHALTIC STABILIZED 
BY (GOMmtRaCie, teva iemats cir enone 73.16 Miles Biv: GOMiGNGa GE Damas esterase ect on neton 0.50 Miles 
We WS Ce le Wo woe enone 28.60 By Depts of He Gk. Tee se ees ce Me) th . 
TONS Sa LOLS Te Mianiers TOTAL 19.71 Miles 
CEMENT STABILIZED BASE COURSE (Soil) ASPHALTIC CONCRETE PAVEMENT 
Biv Gomi Wai aetna ceemeiee one morse 84.71 Miles BY Conitinacitensat nek erence 269.51 Miles 
Bye Dente or oi. (il a ose eats By Weaoe. Wr tile Wo cooueoa- 55.58 in 
TOTAL -se6 “S471 Mia liets TOTAL 325.09 Miles 
CEMENT STABILIZED BASE COURSE (Gravel) ASPHALTIC SEAL COAT 
BN? CMON TS UCR WRG, Aik see Aisi OOIDNA o/c SiGe) Miple's BP, WGOMAPCUGIE cancosodcoasonnoe Miles 
BiyaiDie pitre (Ori ier Cun cu ot alcronsttta ls Ewe WIG an AO Malo WP Mc seo gat San lNS ss 
TORAG 22. 36258 Mi Tes TOTAL 252.66 Miles 
ASPHALTIC BASE-PAVEMENT 
Bay (GiOumE WaGie ave, sate wie ete aie Rot ots 14.87 Miles 
Bye DielpsteyOih his acinar wemeienc re one 
DOTA en eS Mines 
SUMMARY OF MATERIALS 
Parst. Course (Gravel) SW Fae Tomigh” snot s:.0 aes se oy eteeeent etal =: tec este niet Mens ce Stet auc eh mee ae eee ee 206,299 Cubic Yards 
Sub@irade Back tail] Mater dal acs a ogee cs, ai cacecotiay a pore Ys cers) © te cai-e oat weee ec) Ot nos oars ence neem ae 40,616 :. 
Stab ized Base) Course Gravel, k..c,aters cxSeccuit cree cop eleuayn ee uepe hae eee ey cuss See Suge ote ene P31 49'.718 Tons 
Cement Stabilized! Basie: Courses (GGisaviedl iy tcrcee 5 pucsn coy cee Oe erence cee nea ee 492,649 " 
Gement Siealbatapzerd! Basten (Comin sie: (Sianeli) | ee tcneteo este carci Siac crs oe eee en een nen 616,884 % 
SOW MAS pirat Stab adizedh Basie: COURSie: 5.5. cc cine eisms clieyae sin fete meena ese aneie) ir amen eae ae ar CHO yewsi 
AsphialteStabiulmzed: Base iGoursie: (Com iGementeSrtalpiiiliezed)/ ecmemeen arc se ict ienene aa arenas 305,928 
Sih tesa biin) wed Base Course Come Sor |= Asipihiauili:t)) werceeserce eee case ented ener tenes ACh Hie ee 
ASI iiahie YSU Tae MG Gir AVG IS sowie & aay a cote: ssid n opgeentss my iitumecse-auouls aa) Ge Sur eRe ete ction ene ne oe eo 153395486 ™ 
Slefaill Coa (Aggregate ss VC aNpSs). aren tarsi erensatneyenes cease cote eRe ate eae meee 41,746 Cubic Yards 
ENEMA ARG ek SHU NoN CHIN Ame KON POU MINK Rs, URne MM ARI eA Miran tenes PaIG Ci ukcroniA Gents E.c/oad-owic cc Oo aoe a 34,960 s : 
VISE SIMs AoW =tre Wot mr TI Kies Gate aes Rao ne Sad Aer meee mn hm AE eRe Na dig oote or moe c 31,892 4 i 
HOHE SHON ate oles eee eee AA, coaches mace cine iniininic AN crerG pitotin G aura oe dic bo oo 25,475,077 Gallons 
Herts all CSimesmate AWS Shak sf ses e. x) Sse cn ytesde nastebeaiees sos tenes, 7 9 ge NPRM RG) Totcay ivraprarneleey a re Owen caso ee 70,591 Tons 
TOTAL GRAVEL AND SAND MATERIAL REMOVED FROM PITS 
GaYRAVG TH PEIOMER Orelicls Aas, wrtevstseihey ete, tage rodent WetMe par ea aYeSlSaMe lig av Oe oie ate wee Le a a C2 OR OU CUD ae Yards 
GPaVvell Gor SHOCK TMG. cl saus cus wterow a evened a ence cus Mee Mee ase broucun lonceehin OPES: Lace eee 866,512 ‘ * 
Sead A OM IROa Ae 2.55, Beales) SeaeSae ve copra va fevlen scaiea Jartel ar cai hee hens eS Ra SUPA Oe va eee 474,626 % u 


HORA =e. 3,004,235) (Cube, Yards 
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p PRIMARY HIGHWAYS CONSTRUCTION sat Ae 
* EXPENDITURE FOR THE YEAR ENDED MARCH 31, 1970 | 
MATERIAL & 
ie — suet imitans Ne aan EUSA case 
\ COURSES & MISCELLANEOU T 
NUMBER HIGHWAY LOCATION TOTAL ENGINEERING RIGHT-OF-WAY GRADING iat a iON BASES PAVEMENTS CONSTRUCTION RESEARCH DEVELOPMENT & SUPPLIES BOARD COSTS 
T780Q A1l-A-3 & Bl Intersection Hwys. 1 & Brooks Access $ 32,552.10 $ 5,575.06 $ 41.46 $ 1,828.54 $ 120.88 $ Sh wa, 83:7..32 $ 11,148.84 $ $ $ $ 
T7B4X Al1-B-3/2 Calgary City Limits - Jct. Hwy. 9 129,060.03 49,376.50 46,308.50 33,375.03 ] 
T783U Al-B-2 & 3/1 East of Strathmore - East of Gleichen 402,026.41 14,676.53 346.18 384,940.46 ) 427.02 1,636.22 
T783T 1A-C-2 Thru Stony Indian Reserve 58,498.09 4,423.13 53,966.76 87.20 | 21.00 
1782S Al-C-1/1, 2 & 3 West of Bowness - Stany Indian Reserve 111,526.49 3,973.50 50.00 104,121.60 . ; 3,381.39 
T784W Al-C-2/1 East Bdy. Stony Ind. Res. - South of Morley 88,994.88 16,786.69 7,627.88 55,279.06 9), 3012'S 
T779Z ‘ x ~ . a LS - Kananaskis River ah o25. 58 31,090.35 35,203.24 51,530.92 | 
T784A ss South of Morley - Kananaskis River 710,508.23 58,648.05 69,392.02 423,801.19 79,697.24 78,288.61 681.12 
17796 Al-C-2/2 Kananaskis River - Lac Des Arcs 789,001.05 81,986.82 8,790.61 384,356.52 30,736.34 228,166.16 2,403.52 43,096.96 9,464.12 
T779F AL=C-2/2 '& 2/3 Lac Des Arcs - East of Bow River 196,012.83 36,859.15 21,412.98 31,323.97 6,855.81 78,770.07 8,926.30 16,842.15 22.40 
T783A Al-€-2/3 East of Bow River - Banff Park Boundary 591,586.02 77,629.43 3,740.00 2,295.20 _~460.33——___ 407,239.00 ah, 728.74 1,194.75 10,298.57 
T785U 2-B-1 North of Old Man River - North of Jct. Hwy. 3 605.73 355.83 ty te 249.90 
T780X 2A-B-3 Okotoks Revision 247,745.59 30,075.43 50,785.64 61,294.26 44,411.14 - 51,636.74 8,183.12 1,359.26 
T784V 2A-C-1 At town of Carstairs (Sidewalks) 9,847.07 626.05 a 9,221.02 
T777N 2-C-1 Calgary - Airdrie 255,223.73 362.70 252,279.66 2,581.37 
T781E ‘4 South of Balzac - North of Airdrie 2,488,674.94 170,810.48 98,750.77 1,063,204.52 96,103.28 1,023 ,400.68 24,155.59 4,790.00 496.71 6,962.91 
T7858 2-€-1/1 Calgary City Limits - South of Balzac 36,917.18 36,296.18 621.00 
T784U 2-C-2 Didsbury Interchange 13,418.02 13,318.02 100.00 go 
T775R 2-D-3 South of Ellerslie - Edmonton 34,269.68 31,580.04 2,685.25 4.39 
T777L ns South of Nisku - South of Ellerslie 767,311.59 86,076.85 13,036.06 217,394.68 15,082.26 425,492.50 9,675.52 488.72 65.00 
T784E a - Edmonton 141,029.57 31,586.99 108,871.78 402.54 168.26 
T779Y 2-D-1/1 Red Deer - City Limits - Burnt Lake Int. 7,193.01 184.70 7,008.31 | 
T781N 2-D-1/2 Interchange West of Blackfalds 3,629.42 3,629.42 
T783C 2-D-2/2 (48.107) Hobbema Int. - South of Bear Hill Lake 
(Service Roads City of Wetaskiwin) 10,523.23 1OG523..23: 
T782D 2-E-1 South of Morinville - North of Morinville | 
(Old Hwy.) 66,422.87 2,098.35 64,211.74 112.78 
T783L 2-E-1 (40:00E 257) Thru town of Morinville 47,800.75 30.00 25,402.13 22,368.62 
T782C 2-E-1 & 2 South of Legal - Clyde Corner 438,065.63 14,790.65 2,990.00 136.21 227.61 394,839.43 24,682.99 398.74 
T785K 2-E-2 & 3 West of Legal - Athabasca 41,618.77 5,830.56 35,788.21 { 
T785M 2-F-3 Jct. Hwy. 44 - East of Otauwau River 17,547.48 4,786.78 12,760.70 
T7826 : East of Otauwau River - Slave Lake 970,097.44 51,772.46 43,177.91 1,112.49 874,034.58 
T783P * Jct. Hwy. 44 - East of Otauwau River 304.975): Le 12,469.51 292,339.04 166.57 
T782L 2-G-2 West of Enilda - East of High Prairie 278,937.10 26,894.17 6,796.24 217,343.85 7,432.44 18,222.80 278.20 248.60 1,720.80 
T776N 2-G-4 East of Peace River - Peace River Bridge 50,388.81 9,942.42 16,007.26 3620). 75' 18,260.95 2,557.43 
T783V ‘a 168,506.70 21,834.75 1,870.20 112.00 39,564.72 86,754.03 iy, S07 ew 452.83 
T779Q 2-H-1 Temporary Connection of New Bridge to Old ; , 
Construction & Industrial Park Road 6,960.14 25,336... 3) 66.67 4,557.16 
T784H y Grimshaw - South of Berwyn 28,631.68 28,631.68 
T784Y 3-A-1 Medicine Hat - Seven Persons 24,582.91 24,582.91 
T785D 3-A-2 East of Fincastle - Grassy Lake 11,086.08 11,086.08 ’ 
T783B 3-A-2 & 3 West of Barnwell - East of Taber 307,425.37 18,215.47 9.5229 76, 1,493.25 582.35 3507.6. 12 267,743.45 6,546.93 BXT). 72. 120.32 
T785N ‘“ " Coaldale - East of Fincastle 47,202.53 4,798.53 , 42,404.00 
THETY, 3-8-1 Monarch - East of Coalhurst 1,105,515.48 89,356.47 368,947.47 431,974.17 68,324.58 137,327.53 6,067.81 1,176.45 2,341.00 
T7848 3-B-2 Fort Macleod By-pass 22,101.29 22,021.29 : 80.00 
T7836 5-A-1 Lethbridge - North of Welling 723,449.11 56,884.60 11,845.65 209,132.77 33,408.53 409,335.70 953.36 d 1,888.50 
TAZ3SK x Lethbridge - Jct. Hwy. 52 18,848.32 7,696.66 9,266.01 » 21 ;5885..65 
T785J) © South of Magrath - Cardston 16,648.61 16,648.61 
T782M 5-A-1 North of Welling - South of Magrath 349,078.15 15,396.60 241.11 331,719.41 | 800.24 920.79 
T780C 11-8 dct. of Crimson Lake Park Road - East , , | y : ne 
of Horburg 119,008.20 11,003.47 16,560.20 53 | ‘ 
T785E sh East of Horburg - Nordegg U7, SST 25,710.63 > oo > j - 169.40 C 
West of Bighorn River - West of Windy Point 134,769.69 61,989.48 7,000.00 a ‘ ” 10.53 20,069.39 gf 
North of Loyalist - East of Consort 473,842.09 22,608.95 } 233.50 eo 15,316.12 mf ; 232.25 7 2 bien te 
East of Lacombe - Stettler 148,123.21 7,715.47 rs pay if "  *.\ 138,852.06 eae 1,424.68 », 
Rimbey - Jct. Hwy. 53 18,796.18 1,388.93 ap! ye 16,951.30 447-70 1,424.68 
North of Rimbey - South of Hoadley 109,057.04 12,405.14 7 1,460.96 5.80 J i> .)* “See nS | ; 
Lougheed - Saskatchewan Boundary 212s O07 oe : 200,876. He | . 4,174.82 7h : rie f “A 
West of Ervick - Camrose 174,737.68 2 wae ; \ Bg ee" wee” 
North of Chauvin - Jct. Hwy. 17 474,845.33 53,182.68 9 
‘ . Jct. Hwy. 17 - Saskatchewan Boundary 27,606.91 1,618.40 
. Edmonton - West Bdy. Salisdury Interchange 122,488.72 { 
4 East of Salisbury Int. - East of Jct. Hwy. 21 26,462.99 
Edmonton - East of dct. Hwy. 37 127,053.39 
148,456.98 
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PRIMARY HIGHWAYS CONSTRUCTION (Continued) | <7 
EXPENDITURE FOR THE YEAR ENDED MARCH 31, 1970 
























MATERIAL & 
JO — SURFACE HIGHWAY TRAFFIC SAFETY Reve ae OVINE Le 
B AINAGE & COURSES & MISCELLANEOUS TESTING & & ROADSIDE EQUI 
NUMBER HIGHWAY LOCATION TOTAL ENGINEERING RIGHT-OF-WAY GRADING Oe ALLATioN BASES PAVEMENTS CONSTRUCTION RESEARCH DEVELOPMENT & SUPPLIES BOARD COSTS 
T784L  =—-:18-A-2 Intersection Jct. Hwy. 18 & Barrhead Access $ 42,558.88 $ 3,218.32 $ $ $ $ 36,967.00 $ 115.00 $ $ $ $ $  2,258'.56 
T782K 4 Camp Creek - Athabasca River 407,245.50 45,813.42 15,828.09 297,451.47 30,124.10 17,594.57 267.70 Loos 
T780U 19-A-2 Westerose - Jct. Hwy. 12 43,617.11 7,317.88 36,299.23 
T781x ri ry 4 : 44,756.18 1,510.64 : 42,902.59 342.95 
T782Y 21-8-3 New Sarepta - Jct. Hwy. 14 350,711.33 10,410.27 339,590.79 446.62 263.65 
T782E 22-A Priddis Corner - Turner Valley 474,325.61 46,401.57 480.89 6,398.37 420,911.77 133.01 
T784N 24-A Jct. Hwy. 23 - Bow-River 122,273.38 16,592.01 159.66 A 5,413.86 96,703.93 3,403.92 
T7828 i Bow River - South of Jct. Hwy. 1 391,355.39 35,305.66 . : 46,139.34 299,703.06 329.44 2,511.63 7,366.26 
T784K 27-B dct. Hwy. 2-- West of Torrington 58,948.95 4,612.99 ee ag 54,048.58 287.38 
T785Q 27-C South of Three Hills - West of Red Deer River 5,668.64 5,571.51 oT Sy a 97.13 
T782T 28-A-1 Edmonton - Namao 49,163.02 2,057.92 1,034.84 7 43,596.17 2,474.09 
1784) iM North of Gibbons - North of Redwater 385,495.84 17,135.68 45.83 S213'.32 2,722.94 364,803.77 574.30 
T782H 28-B-3 & C-3 East of St. Edouard - North of Jct. Hwy. 41 182,208.90 10,636.95 171,189.50 Sy 2 7.70 2.64 
T1782 28A-B-3 South of Therien - Rife 229,381.14 12,374.83 48.10 215.00 214,129.68 238.50 701.10 1,673.93 
T782R 28-C-1 Grand Centre - Cold Lake 23,243.16 8,341.06 2,067.00 1,272.02 11,419.52 135.86 7.70 
T782V 35-A-1 South of Grimshaw - North of Grimshaw 9,795.85 6,803.48 736.03 2,094.22 162.12 
T783S 35-A-2 North of Dixonville - South of North Star 99,525.98 18,746.49 Tea 22 1,787.42 78,439.24 431.61 
T785A 35-B-1 North of Slims Creek - North of Twin Creek 425,322.89 16,715.76 1.00 197,347.44 197,279.63 2,601.28 $0377.78 
T782P 35-B-3 South of Melito Creek - North of High Level 735,957.53 46,043.77 689,189.99 723.77 
T784Z 36-A-1 North of Iron Creek - Killam 23,884.32 2,489.42 21,301.65 93.25 
T783D 36-A-3 East of Castor - North of Garden Plain 458,712.82 38,644.03 26,959.30 299,146.97 30,214.88 62,161.85 1,487.61 98.18 
T784G 36-C-1 West of Duchess - Red Deer River 100,518.64 7,166.25 92,249.55 1,102.84 
T784D 36-E-2 North of Warner - Jct. Hwy. 4 196,770.63 30,003.28 34,531.94 102,544.18 14,959.62 10,985.24 1,804.71 1,941.66 
T781M 36-F Thru Kikino Metis Colony 525 ULA 17 5,824.22 21,491.01 350.91 21,748.59 2,699.44 
T784Q 37-A Jct. Hwy. 15 - Gibbons 28,596.87 2,088.13 14,808.42 8,391.91 3,308.41 
T780B 39-A-1 Leduc - West of Calmar 37/5). 37 33.56 341.81 
T781U 39-A-2 North of Thorsby - Alsike Corner 41,216.46 1,351.07 75.00 39,085.39 705.00 
T773G 41-A-1 East of Weeks Lake - Vermilion 14,044.04 12,137.84 1,906.20 
T781A 41-B-4 South of New Brigden - Jct. Hwy. 9 342,995.58 33,848.52 16,306.51 239,271.90 9,887.41 41,660.61 2,020.63 
T783E 41-C-4 South of Sandy Point - South of Hilda 805,112.54 Jo Oem s 771,533.90 500.31 
T777G 41-D East of Dunmore - South of Elkwater 3,007.70 3,007.70 
T781D 41-D-2 South of Elkwater - Wildhorse 2,061.68 - 2,046.50 15.18 
T7848 43-A-1 Intersection of Jct. Hwy. 43 & 50:09 at Gunn 7,875.06 1,839.45 5,143.23 478.71 385.21 | 28.46 
T783N 44-A-2 East of Chisholm - Jct. Hwy. 2 215,700.52 11,659.98 203,865.36 175.18 
T785L 44-A-1 & 2 Westlock - Jct. Hwy. 2 60,366.82 2,971.00 57,395.82 
T783Z 45-A-1 Jct. Hwy. 15 - North of Bruderheim 199,348.59 7,069.35 123.20 192,118.65 37.39 
T783H ‘ North of St. Michael - East of Andrew 415,046.43 38,245.13 B53. 3:2 376,189.76 426.99 ones 
T782Z 45-A-4 East of Myrnam - dct. Hwy. 41 460,911.31 44,291.70 41,803.63 311,929.63 31,826.92 31,059.43 
T783Y 46-A East of Newbrook - North of Alpen 246,629.51 9,381.15 230.00 147.02 236,627.49 217.18 26.67 
T785C 46-A & B North of Alpen - West of Grassland 84,688.86 4,645.98 45.00 : 78,463.06 102.00 F 1,432.82 
T782N 46-B North of Boyle - " : 709,833.78 24,536.10 50.15 1,665.20 99.80 681,825.79 Wa 3675 392.99 50.00 
T780V ie East of Atmore - South East of Plamondon 384,624.01 42,167.07 22,041.93 265,336.24 26,046.07 27,790.90 11,241.80 
T784M 47 Approaches to Mcleod River (East of Fidlers ; 
Siding) 34,639.88 1,128.24 33,285.96 32.04 f : 193.64 
T783Q 49-B-1 Spirit River - East of Blueberry Corner 698,453.81 27,981.86 ‘ 45.98 321,062.92 348,942.71 { 420.34 
T781L 5i-A Bentley - West of Gilby 5,902.78 5,078.44 824.34 
T781Z 53-B West of Jct. Hwy. 2 - North of Rimbey 64,100.22 3,802.29 60,296.43 ’ 1.50 
T782Q " E a """ _ 5th Meridian 269,617.54 15,940.03 “te 247,165.71 ; 519.30 
T783W 4 5th Meridian - North of Rimbey 177,591.73 11,098.37 ; 4 162,553.20 i 308.37 , 
T782A 54-A West of Spruceview - Clearwater River 580,628.21 41,843.54 241.59 1,018.98 21,940.82 467.23 664.52 ms 
T781V 57-B Alsike Corner - Drayton Valley 57,581.66 1,380.48 S, pT?’ : - \ SES erect p sa 
T7778 60-A Devon - Jct. Hwy. 39 19,224.62 8,797.59 7,999.11 2 
T783F 4 i 4 : 317,198.25 21,203.94 295 42 =~ 242.87 - 
T785H 63 Ash dct. Hwy. 46 - South of Amesbury 158,687.16 (6 :23.3:2:972 al ; 3.83 77,085.83 j P 
T783R 63-B-2 South of Airport Road - Athabasca River and 7 | 
Fort McMurray Hill revision 465,197.90 75,059.68 is 367,362.51 | 24.15 1,185.75 
T781J 42.96C Grande Cache - McIntyre Porcupine Mines 1,448.26 36.42 —_ 
77856 46.09 Peace River - Deadwood (Whitemud River ¥ 
Approaches) spe ale aalse TD, 70d 54 iy > - ) 
S BAC 0.09 Jct. Hwy. 43 - North of Gunn 19,854.68 17,046.32 ~, - haa 
‘ Wye Poe © het. sig. 1 - Cochrane - 417,489.32 48,221.19 520,885.36) ~ "\| 812-89 
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Dept. ot Highways and Transport =* 37 
PRIMARY HIGHWAYS CONSTRUCTION (Continued) 
EXPENDITURE FOR THE YEAR ENDED MARCH 31, 1970 
nel aNabie 
IGHWAY TRAFFIC SAFETY 
ree DRAINAGE & couRstS & MISCELLANEOUS TESTING & & ROADSIDE EQUIPMENT CAMP & 

NUMBER HIGHWAY LOCATION TOTAL ENGINEERING RIGHT-OF-WAY GRADING INSTALLATION BASES PAVEMENTS CONSTRUCTION RESEARCH DEVELOPMENT & SUPPLIES BOARD COSTS 
1744x ll det. Hwy. 2 - Banff Park Boundar $ 16,528.41 $ 1,437.43 404.25 $ 144.44 $ $ $ $ $ $14,487.63 $ $ 54.66 
T744Y 12 ceeiEachowan Boundary - Alsike ® 12,837.26 30.00 A 6,464.11 430.35 5,875.30 37.50 
T7442 13 Saskatchewan Boundary - Wetaskiwin 12,743.65 913.77 300.00 11,461.72 68.16 
T745A 14 Saskatchewan Boundary - Edmonton 88,309.55 58.12 1,671.83 84,859.68 1,719.92 
77458 15 Edmonton - East of Mundare 6,257.33 199.25 190.21 5,827.87 40.00 
T745C 16 Saskatchewan Boundary - Edmonton 154,366.94 7,224.64 4,876.00 2,845.83 131.70 133,184.15 6,104.62 
T7450 Edmonton - Jasper Park Boundary 11,466.41 1,497.95 836.23 2,151.90 490.45 6,489.88 
T745E 17 dct. Hwy. 14 - North Saskatchewan River 1,199.15 180.35 90.00 928.80 
T745F 18 Clyde Corner - Swan Hills 11,490.60 731.90 ~ 103.50 “ > 10,902.79 247.59 Cr. 
T745G ug Wetaskiwin - Winfield BSS Fi es 9 (153 a 1,950.75 
T745H 20 Bentley - Sylvan Lake 5,228.64 509.61 Ag baits 9 152.97 F 28.15 
T7453 21 Jct. Hwy. 9 - Jct. Hwy. 14 2,870.44 239,15 ‘ 21.29 2,595.00 15.00 
T745K 22 Midnapore - Black Diamond 6,791.27 2,328.96 1,811.33 2,650.98 
T745L 23 Monarch - High River 2,273.38 227 338 
T745N 25 Lethbridge - West of Enchant 6,153.20 730.00 4,870.51 400.00 152.69 
T745P 26 Beiseker - South of Carbon 200.00 200.00 / 
T745Q 27 Sundre - Jct. Hwy. 21 36,119.57 420.00 677.42 315.13 34,582.75 124.27 
T745R 28 Edmonton - Cold Lake hi 339:. 56 23.50 537.00 W577 6:.\07; 2.00 310.40 1,282.75 3,289.73 80.52 37.59 
T745uU an Jct. Hwy. 16 - Seba Beach 251.00 243.00 8.00 
T745V 32 » 3 ""~ North of Macleod River 67.50 67.50 
T745Y 35 Grimshaw - North Provincial Boundary 138,321.65 6,923.21 8,221.09 10,937.22 689.50 110,629.54 921.09 
T7452 36 St. Brides - Jct. Hwy. 4 46,787.09 Days2.29) 19,605.72 492.60 7,801.60 16,819.34 335.54 
T746A 37 Jct. Hwy. 15 - North of Gibbons East of 

Namao Conn. 25,378.71 13,926.87 24.50 10,155.25 1,255.05 17.04 
T746B 39 Leduc - Alsike Voileel2 10.00 1,106.12 
T746C 40 Jct. Hwy. 2 - Immigrant Gap 1,017.94 1,017.94 
T746D 41 Jct. Hwy. 28 - East of Dunmore 20,715.10 2,708.60 2,674.54 15,457.06 125.10 Cr. 
T746F 43 Carvel Corner - Valleyview 3,200.71 1,446.98 490.55 1,263.18 
T746G 44 Westlock - South of Hondo 873.44 | 873.44 
T746H 45 South of Bruderheim - Saskatchewan Bdy. 9,653.74 759.85 3,748.00 2,010.85 3,135.04 
T746J 46 West of Radway - Lac La Biche 34,021.97 4,193.88 1,600.00 25erer 39 2,490.74 
T746K 47 dct. Hwy. 16 - Foothills EOS 7 12.00 Feo 
T746L 48 Jct. Trans-Canada Highway - Wildhorse 80.26 80 #26 
T746M 49 Donnelly - British Columbia Boundary 41,255.51 PLO Sd 2.50 332.36 37,343.97 3,466.17 
T746N 50 Tess - Mirror 2,534.95 2,534.95 
T746Q 52 Welling - Craddock 2,652.63 21.89 49.71 25.01 Le 7S3323 746.44 76.35 
T746R 53 North of Bashaw - North of Rimbey SO Gd oe 302 73 19,991.93 677.84 12,544.83 295.19 
T7468 54 Innisfail - Clearwater River 32,178.27 ’ 32,143.02 35.25 
T746T 55 Bremner - Fort Saskatchewan 4,157.80 4,102.80 55.00 
T746U 56 Stettler - Morrin Corner 545.23 536.23 9.00 
T746V 57 Entwistle - Alsike 1,462.75 1,462.75 
T747C 58 High Level - Wood Buffalo Park 286.91 286.91 . 
T746X 60 Jct. Hwy. 16 - East of Calmar 4,811.89 167.04 4,477.56 167.29 
T746Y 61 Stirling - Manyberries 8,589.46 453.00 215.09 | 7,546.07 $7/5..30. 
T746Z 62 International Boundary - Magrath ARAVA TAL 31.73 5,569.86 149.06 
T747B 63 Jct. Hwy. 46 - Ft. McMurray 26,947.84 10,468.99 16,199.18 249.69 m3 

$33,130,867.26 $2,905 ,674.65 $2,285 ,953.75 $837,937.67 $10,458,986.55 $8,374 ,560.31 $316,362.80 $25,967.67 $1,170,134.03 $20,119.86 $124,441.37 





























ie 

Administration: 
T741A , Salaries $640,210.96 $ 640,210.96 $ De: P35, $ | $ $ $ 
T741B File 3083 EQ Equipment & Supplies 65,522.44 8.22 “ ’ 220.12 8,647.39 5,107.65 515500 56 ‘a 
T741C File 3083 Head Office Administration 175,947.97 175,024.66 . ce {1 1.99 26.75 EO fae > . 
T741E File 3196 Highway Testing Laboratory 11,768.80 934.95 ~~" +. ‘ i pan ' 10,761.85 72.00 
T741F File 3225 Benkelman Beam Testing 118,981.31 38,479.85 Vex f i e 80,231.32 270.14 Pi 4 
T741G File 3229 Special Projects-Soils Div. 72,256.00 44,232.96 ; toe 27,683.95 339.09 te 
T741H File 3077 Gravel Research 134,935.70 48,830.24 85,760.63 SO ote a fe Ae 
T741d File 3083 Engineering Headquarters 308,198.63 307,723.80 hs 474.83 ’ 8 Wim 
T741N | f Purchase of Gravel & Sand ; 

ft Pits | 80,742.31 i! 

f ein ‘ Rental of Stockpile Sites / ; 


{ Haul Roads 
Rental of Railway Spurs 
Wage urvey School 


7741p 
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Dept. of Highways and Transport Hf ea 
APPROACH ROADS 
EXPENDITURE FOR THE YEAR ENDED MARCH 31, 1970 
“J : TRAFFIC SAFETY 
seit hn DRAINAGE & SURFACE & ROADSIDE CAMP & 
NUMBER FILE NO. LOCATION TOTAL ENGINEERING RIGHT-OF-WAY GRADING INSTALLATION BASES COURSES DEVELOPMENT BOARD COSTS 
T555C 43:48 Jet. Hwy. 14 - Edgerton $ 226,660.27 $12,895.04 $ 258.00 4 $ $198,046.55 [a $6,079.25 $9,381.43 
T554R 43:52 " " 1 = Gleichen 22,261.32 "AS 22 Bh 21,824.04 
T554A 43:53 " " 1 - Cluny 16,154.80 533.28 ; 15,621.52 
T554M 43:62 ie “28 - Redwater 14,975.16 779.73. 14,195.43 
T553E 43:78 " i 2 - Legal 24,456.63 948.42 23,458.20 50.01 
T552M 43:79 ° i 2 - Vimy 7,946.15 748.05 7,148.09 50.01 
T555R 43:91 b; "21 - Ferintosh 4,451.36 4,451.36 
T552C 43:98 My “18 = Barrhead 19,169.23 4 4,982.35 1,429.87 7,654.06 5,060.74 42.21 
T552K 43:117 : "46 - Newbrook 6,878.10 270.21 6,607.89 
T553L 43:125 i . 2 - Kinuso 2,000.00 ee. 2,000.00 4 
T554K 43:140 : “  28A - Glendon 69,059.85 3,563.12 1,046.64 64,253.67 196.42 
T5542 43:147 MS “17 - Chauvin 3,025.70 3,025.70 
T555Q 43:148 “, " 16 - Kitscoty 19,228.58 e208 1,122.96 6,273.25 11,310.34 
T5553 43:153 5 i 2 - Slave Lake 52,373.13 159.14 7 525213.99 
T555M 43:155 c “45 - Derwent 1,735.57 , 1,133.44 104.19 497.94 
T555K 43:156 z "28 - Smoky Lake 3,152.35 2,989.33 163.02 
T555N 43:157 : "45 - Andrew 13,178.48 173.90 : 13,004.58 
To5S5E 43:158 2 bs 28 - Radway 313802) ..5i/ 315.6 3.9)..00) ‘ 163.02 
T555P 43:159 : "23 - Nobleford 2,575.88 2,575.88 
T555S 43:160 i" a 2 - Tawatinaw 4,969.86 4,969.86 
T5557 43:161 5 "23 - Carmangay 4,360.60 4 1360.60. 
Appropriation 1541 $ 522,415.59 $48, 999. 13 i $6,656. 38 $3,686.27 $104.19 _— $277,192.43 $169,977.86 $6,417.90 $9,381.43 
a ——— SSeS SSS ——— —————— = SSS SS SS 
Sar 
Sad ; 
Le al —- 
te | ar 
he 2 peur 
SPECIAL F PROJ ECTS : 
! 
EXPENDITURE FOR THE year ENDED MARCH Bi, sai 
ry. 2 
ee 


> ( J 
‘ TRAFFIC SAFETY ; i. 
ina SURFACE & ROADSIDE | ve ‘CAMP & HIGHWAY TESTING ‘oe 
C oat COURSES MISCELLANEOUS — DEVELOPMENT BOARD fears ARC y 


aa NUMBER HIGHWAY LOCATION TOTAL . 

aA? ; a q | 
dct. Hwy. 16 - South of Warden Creek $ 934,228.21 , _ “wis 1 «$44,685.44 $)) 
South of Warden Creek - Luscar 241,210.57 23,898 a | a 7 es Ota || 225.12 
West of Mason Creek - Grande Cache 1,108.82 ‘ , . ; ‘ 154.80 
Trunk Road - West of Mason Creek 309,719.71 
Trunk Road - Smoky River 10,041.86 
Jarvis Lake - South of Winter Creek LIS 030. 12 
of 12 Mile Creek - Fred Creek 
f k - Fred Creek 





















$ 2,117.68 
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ROADS TO PROVINCIAL PARKS 


EXPENDITURE FOR THE YEAR ENDED MARCH 31, 1970 


TRAFFIC SAFETY 














JOB DRAINAGE & SURFACE & ROADSIDE CAMP & 
NUMBER PROJECT LOCATION TOTAL ENGINEERING RIGHT-OF-WAY GRADING INSTALLATION BASES COURSES DEVELOPMENTS BOARD COSTS 
T601K BR Rae Jct. Hwy. 25 - Park Lake $ 381.67 $ 46.40 $ $ $ $ $ 335.27 $ $ 
T601P “ 103 Brooks - Kinbrook Island 204,415.15 43,463.46 — 30,510.23 89,100.64 14,316.15 25,710.84 215.00 1,098.83 
T601B ui 104 dct. Hwy. 46 - Long Lake 8,797.94 5 3,574.00 5,423.94 
T601E 2 105 " = 2 - Red Lodge 283,479.82 21,637.46 2,900.00 1,298.68 1,490.37 255,862.82 290.49 
T601F 7 107 Barrhead - Thunder Lake 48,296.47 73 681..55 20.26 9,181.69 17,430.46 11,417.44 2,562.57 2.50 
T601J z 109 Jct. Hwy. 21 - Miquelon Lake 528,524.38 27,929.78 508.56 213.60 489,342.41 188.25 1,985.08 8,356.70 
T601R a Lea ¥ i 34 - Williamson Park 19,408.87 7,507.28 2,955.61 8,945.98 
T601M 4 117 i 2 2 - Saskatoon Island Park 1,683.63 oe 
T601Q , 118 . 4 12 - Aspen Beach 2,501.54 99.45 2,492.09 

Appropriation 1543 $1,097 ,489.47 $108,365.38 $42,152.29 $108,740.59 $15,806.52 $788,346.53 $19,731.99 $5,936.97 $8,359.20 
7 
~ . 4 ‘ : 


NORTHERN DEVELOPMENT 

















EXPENDITURE FOR THE YEAR ENDED MARCH 31, 1970 a 
eee!) wie - 
. ie * + 4 wa . aa en - - 
* 4 , 7: ' . Y « 5 ~ < : 
Ve + ‘ qi P & — 7 . J 4 ae. 
*i + i Ms Sa > : 3 
é ys | SURFACE MISC. ONLY TESTING & TR AROADSIDE >AMP 
NUMBER HIGHWAY LOCATION TOTAL ENGINEERING I _ COURSES — CONSTRUCTION RESEARCH , DEVELOPMENTS. Sate dost es) 








T995V ND East of Clear River - West of Clear River $ 568,353.90 $ 27,40 a 
T995C e 2 West of 6th Meridian - East of Comet Air Strip 214,494.66 39 ,802.2 
T995F 5 co South of Assumption - Comet Air Strip 464,850.33 45,4 i 
T9956 eee Jet. Hwy. 35 - West of High Level 9,586.57 1,02 
’ T995E ee, High Level - Rainbow Lake 2,914.15 
1995) 1 eee 7 Pie. 5c 4 4 173,138.88 
T995H wr . 2 - Chinchaga River #3 Pit 26,536.08 
TO95A Ne Dats . 16 - Athabasca River 48.75 
“*Appropriation 1591 (Part) $1,459,923.32 $ 
a 


Dia? maps 
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PROJECT TOTAL 
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1294), 590 546 


36,486.76 





SPECIAL PROJECTS 
EXE N DIS UR EO RP aes YEAR END DE MAR G Hees! lee Gi7iQ 
HIGHWAYS CONSTRUCTION: 
JOB NO. HIGHWAY LOCATION JOB TOTAL 
T611K 50.10 UGi Wyre LO Sour nmon Wanecdeinm Greek sates. cueteers $934 22802 i 
T611H m Sova Cur Wien eolen Geese SS WMGSCNe sob eango acon danse 2a 2 WO) Si 
TELUE 42.96-C-1 West of Masion Creek = Grande Cache S2ia.552s2022- Poe 2 
T611F a Weis louinke Romd c= IWesite ote Nlaisiotiecaee: Km ciel meses el. 309,719.71 
jel) dete Trunk Road = Smiolky Rae) Gyre stele sete ec 10,041.86 
T611G 42.96-C-2 WiaieVinis: Weike == Sone Om eWileele AGNNCCIK. oe teeaees pense snes JESS LORS Oh atlee2 
T611J e Basie (of 22) Mile Greek = Bred “Greek Ga.ascessee 5 + 3,569). 27 
ilitsy ial . WMaeiee CVS ke cae Te) TiC amare uetenses ages cosncres eyes: arcade 969,502.19 
T611M e Bred Creeks —IMUSsiWelgy iC a:binltiS. lee evetsiceusent= ence eusiniers ese 200,056.45 
T611N i Bethe tne MG SEI AGRMOR IS: Ged ae en Bio 6 mncg cola Oro es See. 45 
T611Q PeeRea 9 UiCieeS MWA a Ge = (Giiela oie: MGM Meats tot csc aysvisyiay esta) a) elle 36,486.76 
BRIDGE STRUCTURES: 
JOB NO. DISTRICT I. De FILE NO. JOB TOTAL 1. D. TOTAL 
T620L 8 14 76797 Sys) pel ll, GG) 
T620M a " 76783 Sg Wee O Bi, S22 510 
T620P 11 16 76529 9,663.51 
T620E i: z 76530 15S 0.2 
T620D . \ 76531 1,209.29 
T620N i - 76905 4,209.87 
T620Q a : 76906 Cniceoe 26 22,468.95 
SUMMARY 


Highways Construction 
Bridge Structures 


$2,827,386.41 
: 30,981.45 


*Appropriation 1544 $2,858,367.86 


*(1513 Part) Refer to Page 14 


$2,827 ,386.41 


$ 309i 45 


$2,858,367.86 
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NORTHERN DEVELOPMENT 


EXPENDITURE FOR THE YEAR ENDED ARIGHs tole prey a 


HIGHWAYS CONSTRUCTION: 


Propect IND 1 Eas Guo Giiear River = West, of (Clteaie® Riviera. eenemenemenae $568,353.90 
% ND 2 West of 6th Meridian = East of Comet Air S tipi aera 214,494.66 
4 4 SV whe NSM Clie Ici on (Ome TV Siste i) ..ccanoe 464,850.33 
M dicts HWwy.736 - West of High evel 255s 5. cma sens emer 91,586.57 
pi i Hcg ike wedite=* Raliinbiows lkaikie:” - ihe -iacuenc om entesusns ieee neem meer 17/6: 053013 
* ‘: Jicis NAD 2 = Chinchaga si vereyoep tits. ae. cee eee 26,536.08 
i ND 3 Jets Wy. 06 — Athabasica RiiWer =] sai sc -.o reeeeeeore 48.75 $1459 S2see2 


BRIDGE STRUCTURES: 


aie 22 $ 55,846.01 
RSD 23 28,222.93 84,068.94 
= A\piproipie ancanonne aol $1,543 ,992.26 
SUMMARY 
Construe tion Basan ssce $1 54595 9:23. 32 
Se Giees ENO Meli” Tra Gace 5 nS o 84,068.94 





$1,543,992. 26 











*Funds made available by 
The Northern Alberta Development Council. 


Annual Report 1969-70 
Dept. of Highways and Transport 


NCU RS Pee Res irs ods) 4,8 6 wien es $ 12.756. 00 TS ASN OLEIVEN IY en Sis arc, ee Pee Been Rs $ NaS Se 
Bini Ve Wimeicns ic gies act ste cic. ess ee ge oles 7 7858.50 Le Rts eae ia Re as ne Daas Se 5 T'S). 
META US OCU Sure cose ads ol alts) <a van th ahaa 28 763.2 4010 LOONIE! Eel ete spel, Mae eesu ies a 4,843. 
SSUES 0 ic linet ea rer ae ee en ac Ze 02000) LEGG NMG WH etek: cute cote cislare oe cudme « sR) Siva 
rete Width Mmeme feo A sige) Gras 0) hci u's) wh cde tou LS O22..27 ManwaVinieteet doe wage ee ts. Bete Sts ua. 
EVO arcu: Ga Beith Piste eral apa ated ac Zi O23) OM TWO ce aes Weta s, Dicer tee eka ieee ca OL G D6. 
Lv SEEIGNAY aS By Ej ean 15.264 500 NUGUYAYGMIND) © wiadee wikctc thence eee eancee bate reas ene Cate 
‘SUITE et ch Aen tne a ea VSZoS ee NiakGarmnuital “Pia apc. c esp ous, @ ect om ates a an cate te 3°, 0100: 
(Chania Sot O) I UMmepA ce ato) athe, al) wicdrst wale ete nal, ecdues 47 561 2. 0:0 EVR cee HEIRS 2 tet. Monewnanecic. SOs rate ed 12% Soy. 
CETATMETISLEE 4, 6, Cyc, ORONEY COM eee a Uo) W601) NeW S@IPEDTa, oro cs set ci cletm eee enh s Pls be 
CARO UNIS. & ES Ge 5S Sanne Renee arene 1,786.04 Nig ylaeci@iricls tian cms cated Megs sen cae ieaems 3); 2010), 
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JOB NO. 


D1202Z 
PEL eC 
DLIGE 
D119D 
D119B 
D119N 
D119G 
D119H 
D119J 
D119K 
D119L 
D119P 
D119Q 


GRANTS TO TOWNS AND VILLAGES FOR IMPROVEMENT 


FILE NO. 


OF STREETS AND ROADS 


EXPENDITURE FOR THE YEAR ENDED MARCH 31, 1970 





Appropriation 1519 $1,064,137. 


WEIGH SCALES 


EXPENDITURE FOR THE YEAR ENDED MARCH 31, 1970 
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Appropriation 1592 54313) L07. 
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PLANNING BRANCH 


M. J. DOLINSKY 
CHIEF PLANNING ENGINEER 


The main activities of the Planning Branch continue to be the 
collection and interpretation of travel and transportation data, physical 
and geographical data and the use of this information in planning and loca- 
ting road facilities to serve the present and future needs and development 
objectives of the Province. 


The highly developing fringe areas around the large cities has 
placed particular emphasis on the planning of long range road networks for 
the protection of travel corridors to meet future traffic demands and land 
use planning. A great deal of progress was accomplished around the City 
of Edmonton with the Edmonton Area Study well underway as well as embark- 
ing on the Calgary Area Study in the latter part of the fiscal year. These 
studies entail close liason with Local Governmental Agencies and Regional 
Planning Commissions. 


Functional planning continued with the completion of 27.9 miles 
of comprehensive plans of freeway design and near completion of 90 miles of 
access control plans between Red Deer and Calgary. 


Location Studies were carried out on various Primary, Secondary 
and Development roads. A special in-depth study was made of road needs of 
North Central Alberta. Another special study reviewed Public Access to the 
Bow, Jumping Pound, Sheep and Highwood Rivers. 


The Photogrammetric Services Section operated on a two shift basis 
and supplied contours for an area of about 240,000 acres for use in Location 
Studies. Mapping control crews used a geodometer and a Tellurometer for 
Electronic Distance Measuring and made greater use of Helicopters in control 
work. 


The Air Photo Services section continued to supply air photo library 
service. Some 1,866 miles of new aerial photos were obtained under contract 
and 10,824 Department of Lands and Forests photos were used in various stud- 
jes. Steadily increased acceptance and use of aerial mosaic plans has been 
noted throughout the year. 


The programme of identification and correction of “accident prone 
locations" were continued in an effort to maintain a high level of opera- 
tional efficiency and safety. An extensive study of the operating character- 
istics of triple trailer combinations was undertaken. An analysis was made 
of the effect of these longer vehicles on multilane highway operation, and 
their ability to perform safely. Speed studies and in-depth accident analy- 
sis programmes were also continued. 


The traffic counting programme and the many special traffic studies 
keep track of changing traffic patterns and provide data for specific loca- 
tion or design problems. Inter-provincial and International travel received 
specific attention in the form of an origin-destination study conducted at 
all primary highway crossings of our provincial boundary. Study work at the 
Saskatchewan boundary was shared by the Department of Highways and Transpor- 
tation of that Province. 


Urban Assistance Grants towards the transportation needs of the 
Province's ten cities continued to be administered by the Planning Branch 
during the past year. This involved the appraisal and approval of projects 
and the preparation of cost sharing aggreements in respect to functional 


planning, design engineering and construction of freeways, expressways and 
major arterial streets. 


Annual Report 1969-70 
Dept. of Highways and Transport 44 


The final draft of the Alberta Urban Highway Design Guide was com- 
pleted in the latter part of the fiscal year. The manual was a joint under- 
taking by the Cities of Edmonton and Calgary and the Province of Alberta to 


provide uniform standards for the functional and detailed design of Highway 
facilities. 


é Work continued toward developing new computer programmes with major 
emphasis on expansion and modification of existing processing systems. Pro- 
gress was made in the area of transportation studies with the completion of 
S1X programmes. Work was begun and design finalized on a Plan Inventory Sys- 
tem and a Land Inventory System for use in the Surveys Branch. 
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PLANNING BRANCH > 


EXPENDITURE FOR THE YEAR ENDED MARCH 31, 1970 
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Appropriation 1585 $840,330.94 


GRANTS TO MUNICIPALITIES FOR STRUCTURES AND ROADS 
EXPENDITURE® FOR THE YEAR ENDED MARCH! 3 ero 710 





CALGARY 
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EDMONTON (Continued) 


CALGARY TRAIL - 105TH STREET HIGHWAY CORRIDOR: 
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Relocate Telephone and Power Ductlines 


137TH AVENUE: 
74th Street - 97th Street 


S0TH STREET: 
90th Avenue - New Highway #14 


122ND STREET AND FOX DRIVE: 
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122nd Street: 52nd Avenue - 62nd Avenue 


66TH STREET: 
137th Avenue - 149th Avenue 
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DOWNTOWN FREEWAY LOOP: 
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100TH AVENUE: 

102nd Street - 105th Street 
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LETHBRIDGE 


SOUTH WEST BY-PASS: 
6th Avenue South - 9th Avenue South ....- eee eee ee ee eee eee eens 


MAYOR MAGRATH DRIVE: 
7th Avenue South - 24th Avenue South .....-. eee cere eee e errr reese 


RED DEER 

49TH AVENUE: E 

PPPS Eee t= ASth SEVGO tt clears sare aie ee soe le tore epg tnls Musiene! = aipielia wie cioi 
50TH (GAETZ) AVENUE: 

Blast, Severe MON de al po 0S Sha ene cele oieua) clo. senate co) CORON ECTESC ec NN OLE) 2 OIOa De 
Soltelay Sikra/ofskehrs) lat Fea WaeSIaeh gl oHibe Meet oC nC ONG) cic DaceN CECE OCR forgo: crc OR ECR ACEO SGAGNO cloaca 
Eoialiy Sampeline) 2 7AM ae Sela cTeN G8 ool o)al cue Gero a On CRGECO oscuDicn Choro OCR oro Cn CT 
AS SRO SUTRA me SRA OCLCIL  eciech ech ONC On ees ene Oona eG TS sR ROR Ei 
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RED DEER (Continued) 


55TH STREET AND 40TH AVENUE: 
42nd A Avenue - 40th Avenue 


S 2nd: Saree =" SSc he eS EWR care arene < S shers akore Giemebelaieme cites Se siemelion inchs teneacnenr tems $ Pd sO) AVI 

671 STREEM: 

MECH ANY Remuera? oil iA NACN Ui mes carere En SIA MO Wind able Ao oes oxi a Sic G10 Baa Gato od 05 13,406.73 

SAND eSMREE nc 

CtvenGe. (USO ee WHeTitecs eae WAS a oeeoaduncmobonancosugacnne ase 5,929.25 
TOTAL Sen Sar 6H ens 

WETASKIWIN 

40TH AVENUE: 

REV ieOeNel MGICOS WN! ROL ETOM SuIGiMel or eponamcoetcannAcate aucouoc 2,104.86 

MT SWEET E 

BA nid AN mUete rs -SuZ. ela) A WONT. rece darcteck ware.ctlaitst-c cae) eis; a) a aghenrs eauteutetabe de eat roltaitebrceene mans SI Reo Ceo 
TOTAL $ 34,403.04 

GENERAL 

WRBIANG ERE GIHIWAN: “DESIGN, AGiUMDIES MUANIWIAIE Sc 5 ces eee tcwcrecs ene tamale acne tele uenneraiees 4,357.86 
TOTAL $ 4,357.86 


Appropriation 1551 $7 Obem oS > 104 
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BRIDGE BRANCH 


E. J. SANDEN 


CHIEF BRIDGE ENGINEER 


Bridge construction and maintenance work continued in the same 
manner as in previous years but with some reduction in expenditures for 
structures on main highways and a corresponding increase for structures on 
local roads. Construction proceeded on a total of 182 bridges and 284 large 
culverts In lieu of bridges. In addition, repairs. were carried out on 341 
structures. Of the 182 bridges, 43 were in the major or semi-major category 
and 139 were of the standard type with precast concrete decks on timber sub- 
structures. Twenty-five of the larger bridges were on district roads and 18 
were on main highways. The highway bridges included 12 grade separations 
for the improvement of safety on existing highways by elimination of at grade 
intersections and on new freeways. Two separations were on district roads. 


The larger bridges were built by the award of contracts pursuant 
to public tender. Department day-labour bridge crews were employed to con- 
tinue the bridge maintenance programme, for the construction of standard type 
bridges and for the reconstruction and improvement of crossings utilizing 
existing steel trusses. Several of the semi-major bridges were also con- 
structed by Department bridge crews by reason of scheduling and where access 
to remote locations made contract projects impractical. 


Progress continued in the programme to increase the clearances of 
older steel bridges on district roads by the replacement of low portals and 
wind bracing, and that programme is all but concluded. A programme of re- 
evaluation of older steel trusses was begun and those trusses considered in- 
adequate for the traffic offering are being upgraded or replaced. 


The programme for construction of approach roads in conjunction with 
major bridge construction included completion of the approaches to the Atha- 
basca River Bridge at Entrance, continuation of the approach roads to the 
North Saskatchewan River Bridge at the Myrnam Ferry and commencement of the 
approaches to the Battle River Bridge south of Camrose and the Red Deer River 
Bridge at Steveville. Surveys were carried out for bridge approach roads at 
Whitemud River north of Peace River Town and clearing of the right-of-way was 
largely completed. 


CONSTRUCTION OF MAJOR BRIDGES: 


1. NORTH SASKATCHEWAN RIVER BRIDGE NORTH OF MYRNAM, FILE 74236. This bridge will replace the Myrnam 
and Hopkins ferries. Construction started in 1968 and completion of the bridge is scheduled for 
October 1970. 


2) RED DEER RIVER BRIDGE AT STEVEVILLE, FILE 9487, to replace the Steveville fermmy, serves Secondany 
Road #876. Bridge construction started in late fall 1969. It utilizes three piers of an old un- 
completed railroad bridge. Completion of the bridge is scheduled for October 1970. 


3. OLDMAN RIVER BRIDGE, HIGHWAY 2 NEAR FORT MACLEOD. This new bridge is to replace the existing 
steel bridge which has become inadequate for traffic. It is being built near the old bridge on 
an alignment that will fit into a four-lane divided scheme. Most of the substructure was built 
during the winter by -Department crews. The superstructure is scheduled for completion in October 


Ohad WIA 
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CONSTRUCTION OF SEMI-MAJOR BRIDGES ON MAIN HIGHWAYS : 


(a) RIVER BRIDGES ON MAIN HIGHWAYS: 


FILE NO. HWY. NO. PROJECT BRIDGE TYPE 
**74354 1 Kananaskis River Prestressed concrete girder 
SN TAONS 2 Nose Creek North MeCN “Svalhd aGes elya 
Ol 2 Nose Creek South 3! a 
ae LAS 2A Sheep River Okotoks Prestressed concrete girder 
SST PASM 47 McLeod River : : ‘ 


(b) GRADE SEPARATIONS ON MAIN HIGHWAYS: 


FILE NO. HWY. NO. PROJECT BRIDGE TYPE 
*74566 it Lac Des Arcs Grade Separation Prestressed concrete girder 
*75498 1 Seebe Grade Separation . B H 
**7'6.6 60 1 Kananaskis Road Grade Separation 5 4 ~ 
**76659 1 Ozada Grade Separation : 4 af 
*74602 il Community Road Grade Separation i - Z 
**74600 it Cheneka Grade Separation * fo a 
*76850 2 Balzac Grade Separation “ _ , 
*76849 2 Airdrie South Grade Separation Three hinged arch 
*76848 2 Airdrie Grade Separation Prestressed concrete girder 
*76648 16 Cloverbar #6 Grade Separation Steel box girder 
*76649 16 Cloverbar #7 Grade Separation Steel frame 
S7OSS9 16 Cloverbar #8 Grade Separation Prestressed concrete girder 


CONSTRUCTION OF GRADE SEPARATIONS ON DISTRICT ROADS: 


FILE NO. HWY. NO. PROJECT BRIDGE TYPE 
** 76886 956 Over C.N.R. - Meeting Creek Conc. spans on pipe piles 
ese (SC) TAs) - Under C.N.R. - South of Camrose Revising existing crossing 


CONSTRUCTION OF SEMI-MAJOR BRIDGES ON DISTRICT ROADS: 


FILE NO. HWY. NO. PROJECT BRIDGE TYPE 
FAS 876 Gladstone Creek Steel Truss 
eo Aree 559 Elbow River Prestressed precast concrete 
i on pipe piles 
nas elie 764 Pembina River Cherhil] Prestressed precast concrete 
on pipe piles 
* 8584 576 Michichi Creek Drumheller Prestressed precase concrete 
on pipe piles 
** 13486 837 Kneehill Creek - Orkney Road Prestressed precast concrete 
* 1496 - Little Red Deer River @ Netook Steel Truss 
oa Gon - Little Red Deer River @ Elkton Prestressed precast concrete 
ax VAST - Medicine River @ Evarts : é ‘ 
FE TAG 822 Battle River @ Hobbema i : bs 
=u AOAC) - Battle River South of Camrose Steel Truss 
eee TSCM) - Gregg River @ Luscar Prestressed precast concrete 
* 876 635 Sturgeon River @ Namao . : : 
FE 5,916 755 Paddle River - Mayerthorpe : 2 i i 
FAO 615518 940 Wild Hay River North of Entrance “ 3 4 
ed ofS )Syil 881 Beaver River North of St. Lina . : 
oOo 662 Sand River East of Truman we - + 
S69 Si A25 Hamelin Creek - Blueberry SiaiPeGre Moire 


* Completed in 1969-70 
** Started in 1969-70 
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CONSTRUCTION OF STANDARD-TYPE BRIDGE STRUCTURES: 


TYPE MAIN HIGHWAYS DISTRICT ROADS 
Sytameianed! Biya Ges. so seu sce se cies are eo eye eo 2 Sif 
Saiweagess tee Bry digess auascrmeec.h oar 0 4 
OMUMINVE Nea tlt SVEGIG: I) Sa. Sy oiegeaedeirs conse ue eae 28 238 
GUN Wes Cone netel) arcu & male ceases seman 2 0 
SEONG KaMUNMICLENYIAS'S G'S Sey, atauene as Ac cumenley wisi sare se ile? 4 

44 383 

BRIDGE REPAIRS: 

TYPE MAIN HIGHWAYS DISTRICT ROADS 
Bice Cinigame Ba GC Gaur badage Becet allediciy=, sine Ronen ye edeeeeter ce Wa 147 
SHWE eel ENON ICM Aga oon od Oo Sooo oe ao 25 63 
CHUM BVIQGRECS: Meters entc: see cel eters © chele le ist es eluae.sym enetale 19 5 
Bron Cketacy SPIT Mael  G Sines oa aidcacha ocho cao. ol are 2 18 


118 233 
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CONSTRUCTION OF BRIDGES 


EXPENDITURE "FOR THE YEAR] ENDED SMA RIC He oayseenon/ 0 
|. D., M. D., COUNTY TOTAL |. D.,M. D.,COUNTY TOTAL 
AANA TSMECWENNON oetoenan cao ce to ao do 37 gee Bel M.D 135). so sate sc aiken ene eee ree ene $ WS AAU 230) 
(hesxeaumgi ai (RESIS aGN cnc. crewmen. HONS Sy CiowiMmty: <2) snc cscs ocr eee eee 424.18 
EGiUM(DIM@NNt, te acedesracsitenauene ocr iene aes BS) OA 6 SS) tt Bi ais Wee rae Se eRe ees OS 1010 
Ts Me, SeMtecaks ct ot Recital a ee enemeae ere Ses 40.16 TiO! 13S. once Gate. aaeepome meats Bites 98,853.45 
{Ue Besa OM nt RRM are CAIN On Gyn AnED acurer 329.70 . UL ga kia ot coeialter v emeregswauel cena eae Un 
HOE Hacc ees enecanikies otahy Gato romero © OMe Oe Ole ee . i rarer erect ri aus Soke oo Heiss AS} 
Fi Bolttwer areca ceryttote ewes orepaiey oka om FANG 5 Meth ZO se LB emacs: iat array eetnetoanomaome eeeeune cians SZ 7/272 Il 
MIDs 29 Sex cera ara earce bo etauch aiiehay te eaten ate 250, OMS DIO i 17% Ss Sai sacra ROR ee nee ee SOSH Sia y 
Tells a MO Necrarrel aps apt consis cathe Muahemeapee. tees S224 95 2 i: PRR REMEES y aio o cic 6 Gectoemcrare WP SSA, 2S) 
" aA MISES ch race Higedigie Ome Ss eae Ponte ese Ba OM oS) ‘ WSO ie igi ena te neeee ourel ee ae Rae 544,845.43 
' UGA Aa ueptens aes anchvecuets ne ou cterouseememtes IMO RS Oe Ws : 20! Sd. OS ae Reo Dee eae 569,341.97 
" MEPS sence Fe ay adealet Sea) Sas vay ke AOR pee 41,267.47 . (dM PrranOhc wc Seon on earth ces 2a Caley 10) 
" Ue arregee EMR cases See CNCI LON es ok ee ees UNS de Si is}.5 6) ll 7 C2 «aig, ani atone estat enenene aes WATS 8372 al 5 teh'5 
: AO) era otters ve teat oats eek ee eau EAS SYS) Ae i 28. isang & & Gloris epee eens 34,944.18 
MED SOs cekiss calcee Bulk acer sniatene ms alore tab ome cgemaspe 62,230.40 y 2B, io wo wisi d Soe. oae Cueto CaO Meal 4 
5 Bil aye ask a ra rh Gr a wiles Ste eaeacaies MSS52 3:3). 914 ® ZBi ayes s Sued cusal ogeebeemerotsess canes 95 5200592 
’ Oe co cetawas an deca eo arcs ate eee Tee Ay WN OE) SS) am BOL oo chavs pisl se oem eke sla aneeeape Ul SPO RENS 
> Of arrange eee NORM iseicse eat c BiG) AMSA. 7/2) a StL cack. =: esl Boeueyeaee ets paenetemeravenne SO atk) 
E ONO) tet encores gue ie ere yastoel tites eee ae 94,025.95 SnAg 2 $181,209.72 
MP MUNSON sa oot asets cues etn ean eee 31 5424 168 " 3 20,089.35 201.299 .07 
Indian Reserves. =s Das ita eee ae eeee 50996 477 


Appropriation 1583 $5,529,563. 


MAINTENANCE AND REPLACEMENT OF BRIDGES 





EXPENDITURE FOR THE YEAR END EDEMAR CHI Shim oN/10 

1. D., M. D., COUNTY TOTAL |. D.,M. D., COUNTY TOTAL 
Sramlhclys asus meres cir, SARs ct sae yO Tee HOG G22 37 15D) A ae Geach, her Cee Ree ee $ 2 5 MS 6 ING 
ALG a SHE Na SESTKOM, fate sue ce. aisiossuacimenaeecetons STi ow ‘ a ah Cale techies Coa Omen ares roe ahs a Lose HO) 5 S7/ 
Me Svemng? ve) RES aiKeh cr clue scoala ere A 634). 50 He oR Tire cist Ocle Go cet 2,308.96 
CHU Olea aetenet ators. trosetc O.Beechaneic cans omnsolc NY yess) 2 " 6: Se Re Aaa SE eerie ena ene 40,851.07 
Biancigies Cui bisa Oi lls I) weaiten aeemere rare 002 Oil M.D ERR Ft cn. ohh Ane Sc eh ercreNe 40,687.90 
CHOW Ey ls eee, 2, chs wes owcrees ete 84.327. 04 3) TL Saas ates oe eee 50,760.50 
t C8 NIN hci SR ee oe os 2D 8 Ooi 2 OPAC uALs, oro oiccee= ota Oe tS 9,998.93 
a oD aie taroin, Ace Ada ee EU i. cMeimn Shey all thi M.D ee etre k cac Some keenest Ue 47,186. 11 
v Ah er aM ta Ss spe aes SEN saa es Aoi tS 0) ION <5 weet cine wot eae ce oe 20,085.01 
- Stee SHEARS Coie eas Cone ie oor 230 30h : 1: Sere ae a eA queen 107,124.60 
Y Cee ee eines one Ae aCe eee 24,548.26 M.D LA. Seteite: re tatty ee en Raeren Acne ete 17,684.76 
‘ Peers oe oe MR AONE Hack er Ot MO SAO 22 De) NRO aniace. Gia .dtaciea endo 6 Gis ola ced 1345863 
i Sime Seu cee ted tcteno ache Secu ee SOS 78S Le ky 1.6: toncists, os RR Oe eins Zoe Odie BS 
u OF teat tens eect rcria eee 31,894.82 . lh PP ies Pk Oo ONG Ore 61,308.83 
2 HN OWE, oS chetes emcee oar clehoes ae o 98,092.09 o) fo ERR rte tia fa aap os be bai. 49 
Y Tt Ae sysete ets cee conch es ricer C4 Saieo4, i eS PCNA Pons rns carta Ornea 38,226.85 
Ms (R20 Ripe ee cco so sabe awa glaretcm wants te 25,606.85 3 QO” cs ceits. ustoner eee < eee eranel 49,546.41 
He ESTERS each Senor eee weet rs oe tees ial c NAS Vee ‘ 2 ua melee ee ee eee 963.61 
i eA Earners, 20 okey eae eR VO Me 43 " 3 EE RIE Beer Gab nics. fin. choc. Gee ee 8,491.05 
: IGM cites crepes aeRO oe Nero) a oad al 42,842.90 it B13 | Piru tten ag Sat eke eR oe Rate lhii® 5 77S 
a YR ar) ere ee ae eae tin ae 82,907.45 M.D 20. Ate oo ee: 67,393.49 
2 LS he hc Cee e hora sep Mae Seg SI OS t Bee Jn Ghana tot ean aka eran ocho 105,578.36 
i IG at ws lsc: ce Re Rep CS cs omc erect eth ey Neha LEI am LV MPEP R ee ty in Giokne chop Ov 545314. 9 1 
_ On net tonceeh te tame ewenoi a nec Ole 11,989.42 " 7. CS Se ie ca We Ee ere eRe Ay ast 6 7h2 
is 2a Re eee as Sen Ae RRS S55 oe now “ ANB. » tea: tajyacls Ake to terre tse eray aRoR 52,704.49 
2 ee AORN oy Mocs eae 135,224.89 : Sy eI Duca cricket a Grey oF asct So 2,224.87 
pS sy eRe ica 65,324.64 # GL. caaré Mieouses SRC ERO RC ec SS Hs 20) 
Hy CR en Pers SURE Nos, Sia emo, B72 SS Rnd eos Ce ee etae eS Ov nee 
i De Prey a tcEe. PA ORN ern CAE RE ee 90,586.04 " ot OPE reer cited:> sen pewchorry 34,083.77 
CHS Te a Tete CA SR at SPREE. ce Ant eee eR EE eye MAL 5 shi ay OF Dates a aha Rea Ca aie ng et ane ERC 40,562.30 
i CEE areasthccs ice ARS se Tee eet Rete pee eam 34 SLO S82 us USO) 2 ied wee sickometensgiearaechriecdecen pease SHEP SOL 5 NS 
“i CHAM Dey enchat oho) CU Ot Ch Oy OL EL CRORCR CLO REROE 66,147.50 _ 1333: ©... c caznetaeee eC eI ae: 13,839.60 
és LAG ET oe ere cee eee a three en PRC meee IAI S9 s, RCNA to. cigioen.c ante calc aty oro i We) oe 
i See aoe eee aac o, 6 CRIA IS oe 42,569.88 " DENN AMEND. crcl Sasi ar-G.g ede ocd O 5,629.62 
" SNE erie SONAL oy eG Cee eee eae Chie maul S.A. MERA GCE ORS OO eto 0 55,5038. 10 
“ 3 55, yiiitautey OOER oro RR Race eae oe 54,979.08 


MNoaoiimokencionoOme Masih, Mach, Wade, Wass 


SUMMARY 
Appropriation 1530 iS COG 422s si 
i arse 279,694.94 
4 IS 'si2 2,114,499.39 
y IIS) 246,208.41 


SOR 246) eco. lal 


$3,246,825. 
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SURVEYS AND PROPERTY BRANCH 


Cc. W. YOUNGS 
DIRECTOR OF SURVEYS 


SURVEYS & MAPPING DIVISION 


RESOURCE CONTROL SURVEYS - The final stage of the control surveys in 
the area north of latitude 59° and west of 118° was completed by tying 16 
cadastral points to the trilateration net previously established. Ties were 
made to the Alberta-British Columbia boundary, the Alberta-Northwest Terr- 
itories boundary and the 30th, 3lst and 32nd base lines. 


CITY CONTROL SURVEYS - The control survey programme was continued in 
the various cities with a total of 941 new monuments being established. As 


52 


in the past, reconnaissance and monumentation were done by the municipalities 
and the surveying and computing were carried out by Surveys Branch. The dis- 


tribution of monuments was as follows: Edmonton - 380, Calgary - 462, Red 
Deer - 6, Medicine Hat - 1, Lethbridge - 92. 


ROAD SURVEYS - A total of 286 surveys was completed for the depart- 
ment representing 680 miles of road and 34 sites. 


A control survey was carried out in conjunction with the legal sur- 


vey of the David Thompson Highway in which 50 control monuments were estab- 
Mshed and tied to the.existing.survey control inthe Foothills Control net- 
work. 


28 new control monuments were established in the Fort Macleod area 
in connection with highway work. 


MISCELLANEOUS SURVEYS - A total of 16 surveys was done for other de- 
partments in accordance with the Alberta Surveys Act. 8 inspection surveys 
were done to determine the validity of plans submitted for examination. 
Corrections were made as required in accordance with the findings of the 
inspections. 


The survey of the addition to the Stony Indian Reserve (Part of 
the Rocky Mountains Forest Reserve) was completed and amounted to 30 miles 
of line surveyed and monumented. 


PLAN EXAMINATION-Plans of surveys performed in accordance with the 
Alberta Surveys Act were examined for compliance with the Act and regula- 
tions. The following is a list of plans examined, approved and submitted 
HOMcHemeancdeeimitl ese Of tices som regus tration: 


Department of Highways and Transport plans ........ 30 
Muniei pad Distr it. Cl aiSee nts ste cee wen nelle ge eet homme ye 219 
Picht-of-way <p laniS eic ee oer Stee ier ear eieet teeeve iii 1,019 
Re=xeStabil ishMemteGt CO Re rs = yliaiis maka teer eee see ae eee 120 
TOWNS 1 LO SUD GAAS FON 0) GiVS peas cuetaemtane ntatneh manne eon tc ge ts 900 
Werk LOG a:b 1:0 eno: Wa US ay cance ete oe mee ats eer ae, eee Aree at oi 88 
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MAPPING 


CADASTRAL - 2 new township plans were produced and 199 old township 
and settlement plans were restored and reprinted. 32 new or revised 1:1,000 
cadastral city maps were produced and from these 64 base maps were derived. 


GENERAL- A variety of special purpose maps were made for other de- 
partments as provided in the Alberta Surveys Act. Included in this work was 
the 1970 road map and maps of the proposed provincial electoral districts. 


Modifications to the 1:250,000 National Topographic System maps 
was continued with 18 new or revised maps being completed. 


The recording and evaluation of nomenclature of the Alberta Board 
on Geographic Names was continued. 


PROPERTY DIVISION 


TITLES -No site titles were received for custody as these are now 
being held by the Department of Public Works. 


Department of Highways and Transport titles received .. 83 
Expropriation for the University of I bentan eee 9 
Notifications. transferring title to abandoned roadce | 4/10 
Letters of abandonment Of roads: 3. =. wea. cee eee 440 
Municipal road closing By-Laws received for approval .. 141 


COMPENSATION-Vouchers covering payment of compensation for areas 
required for right-of-way: 


APP'NS. NO. OF VOUCHERS AMOUNT 

Marien: iiikGinWicViSe <1. sas eaqteiseaense 1584 355 $1,547 ,675.88 
Matinee MainiGG@s a wencn ees hice oe TSG MSM Se wlio 330 48,544.02 
Sit Ole PAG WangiGe* <0. cues. st ersscdeee 5001 44 930,566.31 
Nan Calo ee etetete e Slo Aine: Hecke IRS Sis) 6 IG) s(o)st7! s1ayl0) 
MoO WelctGlSs cas oda ah a0 2 1541 2 Saves He) 
SURV EM St ue a crchals seat sails nce dette 1581 3 190.00 

740 $2,551,038.91 


LEASES -Resulting from changes in legislation and policy, leasés 
of road allowances within municipalities are now handled directly by the 
municipality and those within Improvement Districts by this Branch. Ap- 
propriate transfers of records have been made leaving the branch with a 
total of 635 lease files for unused roadways falling within the jurisdic- 
tion of the Minister of Highways and Transport under the administration 
of this branch. 42 leases of sites were in effect. 
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The following is a summary of the operations of the branch described above: 


Vey smrequeshedaande Drought forward from 1968 cfinoscet wesw eecee ss @lat eave wen cea eeb ge ee mee 766 
SUMP MAWVS ACU GE TENG TCH ale heanl RNORE) een sechoiaarechctcerieicic d, é./cuoaden Oho tac ROL eho een CR NCR EC Rete cn een: eee cea ee a 183 
SMe remCmIOMmneCEOmacanee | hed: sda gg: M969). oc ne ok wy shes aun sao) saielel se Gia es we eae ee eee aes 315.2 
SUPVEMWS GRire Lal IMO eee Nell eos SIR IV AC) Seen ininee rec eck ght yoka a mies toi ch ch penance cu aack Cacia uSiciee i-inr ee ama 597 
DehareMientisOtenighways and Transport, pillans examined and sapprovied 22.00... . cee ee eee ee ne 335 
LiMenna tei acmiet epi ams ex amnmned “amd app MOVied) Wier csacch sie wie siceis a sia guste s:siereba orale wisi eo las eae alae 6 aie al 219 
Reactive rea yam One etn Smetecxcal ntti IG Gi AllAnCll ® ANDO! VCCI Me arty) are rtebose cas fentetnay ) iceulsyichctiav'g atrosceital vile Bo Pr etarienth sree) eral ters eth case wee eee eas I OLE) 
ReSescOmsMmMencmOnr corners: Dilansmexcamnine ds aiid tap PMO Ved ct. scl vies ticle oclee te -1aile ice smc ore Gala mA os 120 
ovMinismacomoUPCIIVAlSmOme pra nS eX aii Mem ana! apm O VEG etspel chert ue stots v-tlsts a) cissrelte ieltetsls elle geile a iis e sais i ceMeile » aes 900 
VCC carom rains “exami Ted wader Di One dh em soremetnemerien=rsetiedeisys ceils c eucisss.cleiesa e/a ale sds sie earls Gis as a 88 
Hither UC mmcNare iI Cl SmaI CULE °C as tueuauiniy «sew ohare sith ws She niin eu eels apn eter Suisuce, Geta crcl elGsi wie Wigs iiopLORGNS n) Gi ead ieleuene Wesel a Tele wrayer enape 459 
LORS SeonhementDlans printed. restored wand ewepri mired sfc da ne soe are ne emis ve ee Heo 201 
MCG eH arcmc Od GrreMOSa iG) ADiVi=laWis! J ECiemi V ids Gysvsvaleesis ete sae wiets « ities a suai dasus leusyeNcr's opetws bi Moy Sears «ai ele 2 we os 141 
men Siena SOCRGON Clg) Talnidh iO: MuOmGiennenrerG UNG) weet slate ve eelts ox: outro als: a bre mae Shane s-Cha Eel <p ante Wi SP aoun apes ye 2,150 
MO CMetSmKONE Me MeNtacOn “lcainyce diom Une © Cememenn,, te Ripa. -ciels formeaiearomememerreia bt <i. sitio che Ghefele eile «eG sl ws claleuccebdlle om hstletls 740 
PSM ROO Gur CWA NICe:S SMM: TONRGG. surfemina dames te swenuni Mey owe Weneeen teak citer sire simietielichGyial ee lysate wlous-Gilal@ eliplle 0 ee 635 
LEBSES Pr SMUSS Nan ONES Aes to she wads copeceoe ros ehan ont Suelo ecole lata Cand) SenvOsr cNGNENOR eek caren RRO Chane a eCnr eeieaaa 42 


Pie nae enoOn WOR One Wn Ss@Uanre WEEE peor. ce cies ates orn cic 4 0 cere ohn close Scie cm eile yee arijme wees ees 65,000 
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EQUIPMENT BRANCH 


L. G. BUSSARD 


SHOP AND EQUIPMENT DIRECTOR 


This Branch is responsible for the management, maintenance and . 
repair of all trucks and equipment owned by the department and used in the 
construction and maintenance of the roads and bridges of the Provincial 
Highways system. The branch, as well, repairs considerable amounts of equip- 
ment for other departments of the Government. The manufacture of highway 
signs is another FUNCTION of tnis Dranch- 


In addition to the above, the Equipment Branch administers the 
Stock Advance Fund which is used for the purchase of land, machinery and 
stock and materials which are required by the department. 


The functions of the Equipment Branch were carried out from twenty 
repair shop locations throughout the Province, an addition of one from the 
previous year with mechanical staff being transferred to Hanna. 


New repair shop facilities are presently being constructed at High 
Level, Slave Lake and Vermilion to augment or update present facilities. 


STOCK ADVANCE BALANCE SHEET 
AS OF MARCH 31 - 1970 





ASSETS 
ACCOUNES. REGEN aN. ciao. co awison me qusroretsenard, @ ue e. 8,0, a Sheva cate lote nays, .n alte tage ete eee Ree Oe ee ace Gt, 287 5, 60L S67 
Matteraiall “and Sino tessa Wain. “ast (Corsi 2c) yer eutetiemes torte tee! =) =r eu eines) (otc a Rea ctecale tate ste afc tentel cats oi fe eee AO DOR OU SE So 
Band Holdings ateCost. Wess recoveries firomp SalleS mama Rein ta lbSmsensisnenestskstcnen tet: teleienalcte nisi teeta. 1,697,420.17 
PES Pas EMS ONISIO'S.0 vere icy tovtentas 0 (eyes, a ai in Whee ia) os 41h aoa) Sestegpel cw erealnaitolie cemetal ence ot a]ka otaMay Heke Ren ROR Term Mente Meare neni Mcnememe® CSew7.8S.50S 
Equninment. ak eC ost: 1 eS:s. Die pir Sie ate TOs ticcccce tote we- regen s eice ay cae rene ou slsedee icin ci Staneeecme ten uc okie eiecuent cette a meee eS A157 sOSone Ss 
$11,858,410.85 
LIABILITIES 
NGCOUIES AP Ayal Gera slareicieta wa > Steins o-516ise trsat eu duuils usta! alleye joie Uolsehene aie Cueie ev eRe te eee one een ae temo $ 977,228.94 
PcOwwnGucak MreaSinrers: (Ad Ma RiCes 6 S.¢ wey sole fi enue cae eeace tasceiacs fonnalvs, tolic aylcuanta Giro) nei oes eR OMCs cae nt te ance ee 105349 3575)..39 
Surplus: 
SHUN pulls as: ta CAO ea EL ves 18919 cp. epeneteure m/e sure pomannre soccer eee ene eect SZ vi S7 68 
Deduct Adjustment Applicable to previous year .............. 1,866.34 


Ss POMS IAs se 
NG TACs woe Wee Leliteliae Weel) Sul = WOW 2 once cbcoagesuoes SICA eC O RS 531,606.52 


$11,858,410.85 
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STOCK ADVANCE FUND 
STATEMENT OF OPERATIONS 


OPERATION OF EQUIPMENT 


ReMPahmmncome hrom Omer BiranGhes: ...6 «seas ers g ee. clue eels << $5,697,308. 26 


ROOmmemon ec UmpDIMe Mt. DiS DOS Ses alee me t.o0) + oo OCDE « oc... 93,497.81 

MeiMierermcc= Oh IEQIUITIONIGMNE, siete ane con dee svete soci lets cel selane Gee eimiacie ec $4,042,661.86 

DEM AAcro MO MOM XCM TDIMNGNC. Sayan e wie aie m era e% vaaila tile ie am urease oilers Meo4 1 AOS S25 
PROFIT Te 


MATERIAL SALES & SHOP OPERATIONS 


SAeaeOrevicee ria tse GO kOtMeY BixamGhesS ah fas » dete etch saci shabu «< $8,459,700.62 
CSO Gam Ole kantenaniab es: a ccin Clim | ar DiGi emer dae, Suda sWoksyateens nck pore ae trays. tes 8,529,990.74 


LOSS ON MATERIAL SALES 
LAND TRANSACTIONS FOR RIGHT- OF-WAY 


Sa CMTC NE MOINS Gees OS co Meeec arian Gaerne aie A airel tel adidtbice wr ce) cutee, aetee & b  LO7 7 45e Lo 
Less reduction of Land Value by Sales and Rentals .......... WO So) sys I) 


DEDUCT GENERAL EXPENSES 


NET PROFIT FOR YEAR ENDED MARCH 31-1970 


Jaq A MO OS 5 


aay Al HIME 


407,034. 


TOG 2o0r 


336 ,744.8 
14,459. 


BIL Owe 


07 


ili 


96 


WZ 


66 


18 
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MOTOR VEHICLE BRANCH 


C. J. KENWAY 
REGISTRAR 


MOTOR VEHICLE REGISTRATION DIVISION 


During the fiscal year ended March 3ist;) 19/703 tamtotalmorecco.cc, 
vehicles were registered. This indicates an increase of 43,505 over registra- 
tion for the previous year. The main area of increase again appears in pas- 
senger car registrations which are 21,550 over last year resulting in registra- 
tion of more than one-half million passenger cars. Public Service and Commercial 
vehicles are up 8,866 while trailers have increased by 10,807. 


Transfer registrations during the year totaled loi. 005 -echange of 


address transactions on vehicle registrations were 93,914, and there were 
20,348 licence plate exchanges from one category to another. 


1969/70 REGISTRATIONS WERE AS FOLLOWS: 


PASSO MGR Cars wis sak kale eye te te Sete wes see im lale acne rs a gate re USE Eee eng ee 503,925 
MOCO CHET ES. oc sya wlere cheno hee vite Rca rateia oad es aos) 6 hlle © lene ctiel aoe) einet anomie Siete ron erode leet aetna mates 16,370 
(D2 =) ot a Se aie eee ee kts aa Go cto ODO OAS Me BOM O Od OE ees 3,084 
REGTSERAETOM TAT TONS xo: sec cceane Selene a atte ite ale eeaeu shoe ROR Tone ee eet ne 85,970 
Public Service and Commercial Wehielies: jek « cra sm cae takone eienensiel a rcisieneteencneeeicne 215,678 

B25 Oar 


PUBLIC SERVICE VEHICLES: 





PigSis FARO TGMERV OM TOTOS.. wa bte, Guts, eet. 4s caccate devious. pees lod tense i en echt tice meee 6,968 
Ee Pretghit VEhRCVOS: ain. sisie nce sietaue nee allel se aus omeceuee orate teietehe ey Chant eee een 4,618 
U Freight Vehicles - Cities, Towns, Villages and Five Mile Radius .. 6,868 
Be Liveries and Taxd Cabs sc cecsie ccctadere a wise stn omatnc tee eiene eee aee hen mea me epost! 
DiUke = S Died VeieV OURS! Wh ccs. SeeF 5 vase, ain te Biya osteo ng ey vsho eaT OIRO ERC ON Mek oe ee ae 3,549 
Bus FRAMGHT SS: BUSES! oie cc cps wa © vcenare whe oa, oe a) le auetel odious toy oneucen cule te pene ielteats ee enone mE enn 1,041 
SHB es S.C 10.0.1 BiuiS!@S9 serail are «xine coum ire, artomerorets: Sone ngrel ces rR NOE nema Snr en 3,744 og er AN) 





COMMERICIAL VEHICLES: 





CAV eeBUS Mess. Firms aGl hans pol tanGmOwnmGc Olds) mete ie Bet eva 
ys Miscellaneous and for Commercial Operations in Cities, Towns, 
Vii eagie'ss Sand: (AW: Mail Gos Riad UiSe: Sis cieus emmum irs tous icanre mens syret mei eons et ane Me HOST 
Fs Baim Opera ty Onis: an. iplecalete 0 a co-rel-e epsuanatet's.alayic aie Tene En ene ne cea an ae MISSES 
G. Pedenpaul Prov Tine tall anc Mule ipalle GOV e le nine nic Gumewersich teins iranian 8,452 187,285 
TRAILERS: 
Pet. Public Service and Commercial Poles timan leis ameeie nein ecient ane 244 244 





215,678 
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SAFETY DIVISION 


SAFETY MEETINGS: 


SIGIIOGH Sam Vinisittce Cian «het: feeet charey aw eta PaeeAR Yh 2 en eR RR ae re) Nee ow cca ses war 53 

PULTE MGCNAIOS. 5 Sipkaterate cia oaks 2 cutanny Ba Sco eae ee Ro Oe Te REP STE a 43 

Dict apr OVEN entecolir sic Swewetry ime Tae adc er tts Me cone Sues seo tte cs Ge ibe da bk Ge sdces 2 
HIGH SCHOOL DRIVER EDUCATION: 

SEMGOVS. ISOs eGR MG OUNOSEY 5 star @ Gm Avr neo 9 a chu eats ot pouct Oso ciel EN ORE ca One a none eR er nA 29 

Se MES ENP Ul AUK eae atehA wu A ond Gud Aa y StateeSvaPo a oh pnsicGy OL cu CM GNGRON ES. Ot Cae RGR OR OR CRE Hn en nPte eee ear ee 1,008 

Cassese Condueteds iy 29. S:GhiooilS) sewetewepeeetsea te cease Gis aise sicrauais Grete Ov she a Gis aie emit! ale SG tale wae 49 

DiriVvernmeaduication, Gita dilations Cerne moOnmiesmAiteMGed Gites» c.c.« a stewie pics wus ow willl ees ores 10 

Marendanceaat. High ocChoolmlriver Education Ins truletars COUPSC) 6 6 ste5 sce cles ole 5 a) -rcsi 23) 
MOTOR VEHICLE INSPECTION: 
6 Units Stationed in 6 Centres: 

1. Red Deer - Tested 10,813 vehicles 

2. Grande Prairie - Tested 12,605 vehicles 

3. Lethbridge - Tested 20,005 vehicles 

4. Medicine Hat - Tested 10,227 vehicles 

5. Calgary - Tested 148,553 vehicles 

6. Edmonton - Tested 176,411 vehicles 

TROPA VIE anGcE:S «a Ei) Eisen crotsecccrs «acne ete it aiecienaver Mina cia cnats: Micwsbsusycticleve ue Cau isalgia ide wits wllanie whee area w, 378,614 

ANNUAL STATISTICS - OPERATORS DIVISION 
CALENDAR YEAR 1969 
CENTRAL REGISTRY SECTION: 
1967 1968 1969 
Rega strani one Om EM CUD ANCES) cl. skye. cores es 136.554 148,936 154,986 
INWos ECS OR GSHCRICATM gr meetin: c.c6, suck sen wie Seok Gece Oe 2 HOS: 2 a (Gisye 2,920 
SGairelasS ae eo Oe ae Ore oe eo ae a a ciety TAONe oe Soin er oe 66,545 70,849 TES O) 
DRIVER EXAMINATION SECTION: 
1967 1968 1969 
HUA ee ROMGeeIce StS a... cera caw tote ser abensts sae ole ts ay sis TORS 58 dle 4 67, 1225 50 
Humpernear Applicants Processed ~..225..0...... ZOE S26 204,605 21.65, 620 
Restricted licences were issued as follows: 
Adeguate Glasses eae. suas. oie oo A007 
St pid atede Area. toi: stam ee ee elena 365 


The programme commenced in 1968 for the training and testing of Treaty 
Indians and Metis was continued throughout 1969 and 364 applicants were proces- 
sed through this programme. In an effort to offer better service to the Indians, 
the Department has secured the services of a Treaty Indian who is undergoing a 
course of training in driver examinations. This will permit our Branch to give 
driver examinations in the Cree language wherever required. 


FINANCIAL RESPONSIBILITY SECTION - CONVICTION RECORD 


1968 1969 
HTA ccc HTA ccc 
EDWIN DLO IMIMM MRRP scat ..c wherace wie aie creletens Gatva ewan ipiaya Gs, Sidinelia’ Meuist oeMer Os 46,704 1,796 50,520 ly6s82 
CGR Vie MS atae «oth etsbarece eecleilen a Mgeueie et apare Woe,» ales Gof lene: wipeiqey ol -aoumt ere 35,948 1,284 345.327, L068 
POEL RUNGE: ast aielintts We. ow sey ouside clk otfaMametceyge, a\Caee\ 6) ialGe) >) ore © euesio ke sass) sie) > 10h si 5,418 226 5,548 240 
USAC Noon Ee 205, Oke aanth Barwortitcices. @ cacit'r 6.0 eacroR Moors Olcrcinys o Minscro a ieyoRcarrt ilyeks) 41 Lore 56 
Palme OITILi eRe Staite rev amietten a eis es caval is) ai anadee setae caidas) ¢)ehgilztal Warisusc our Spare ce Ss eV ela ens 62,938 ile 20) 2 62,839 2,736 











TOM AL oS ulesib 55249 154,906 6,232 
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OPERATORS LICENCING SECTION: 


NUMBER OF LICENCES ISSUED AS OF DECEMBER 31st., 1969 


During the period January 1, 1969 to December 31, 1969, 68,400 new 
licences were issued. The following are active licences as at December 31, 
1969: 

















AGE MALE FEMALE A B Cc D C TOTAL 
14 - 15 Severe O58 610 4,105 a If i) 
ilicy = AU) 44,918 23) 1080 224 850 2,408 SG EIS) 2651053 68 ,588 
20 - 24 76,934 ES Ali) 35207 Wy San) 6,549 90,431 16,452 28), 1914 
25 - 34 130,546 0) gl 2s 6,639 Seg eS) 13,068 149,951 A Owe 220 ,669 
35 - 44 IMG)S) 5 Exes) 68,882 a5 Wg SiG oS 17,434 INS 5139S ao l4S Vee 7 
45 - 54 83,904 50,449 Sew) 20,676 22,416 83 ,830 4,091 134353 
55 - 64 BT owl) 26,281 1,484 LOT OSS 19,274 50,637 2063 sis) qalll 
65) = vier 316),,//53 8, Ou 224 2,626 10,398 31,084 gail 45,263 
TOTAL 543 ,936 31210) 5 P28, AD a0) 120,262 CME Sein Tl 5597,369 72,646 864,064 























DRIVER REVIEW COMMITTEE: 


During 1969, the Driver Review Committee held 159 meetings to dis- 
cuss 2,338 files; a total of 1,253 licences were suspended following review 
and 108 persons were issued with restricted occupational licences following 
the withdrawal of the regular licence. 


Abstracts of driving record made available during the year amounted 
tot 20, oo 24 


THE HIGHWAY TRAFFIC BOARD 


This Board is constituted under the Public Service Vehicles Act and 
has as its prime function the implementation of this Act. By delegation o- 
Federal authority, it also administers the Motor Vehicle TLranspont Act a(Stat- 
UteSe Ot. Camacda le 


The Board is a body corporate and at the present time consists of 
the following personnel: 


C. J. Kenway Chairman 

Oc A] JGraiiggs Secretary-Member 
ds Pasion a ied Member 

Go Ss SWSKa Member 

Le bussard Member 

pee MEMO mre fl Non-Voting Member 


The following report covers the Board's activities for the period 
April 1, 1969 to March 31, 1970. During this period the Board Weld) 50 yecumar 
meetings and eight special meetings. In addition the Board held three public 
ee in connection with applications for extra-provincial operating auth- 
Onerey = 


EXTRA - PROVINCIAL CARRIERS: 


In its exercise of administrative powers under the Motor Vehicle 
Transport Act (Statues of Canada) the Board considered a large number of ap- 
plications for extra-provincial operating authority either on a renewal basis 
or on the basis of new applications. Of these, 747 applications were approved 
and operating authority certificates were granted in accordance with the fol- 
lowing distribution: 
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CANADIAN CARRIERS (EXCLUDING ALBERTA): 


UmewabingehuthorityeCertiticareseRenewed. 2fli. dec cedene donde... 296 
Nowe Prue Carta ONSWn: OCCOCS SC Maat aera ioe ss Bes rod AA. wa ws 35 
Transportation of Homsenoldel gods mere ns ay ae tS cee Bee. Biers 170 
Genenalaieren and tse ean sie aoe) ei. Sees: a 13 
" See ee LY O eu wie 0 Ui Cit S meee een Mee ite Seeea oe eel g 14 
‘ PO OUTLAWS (CAG cos pate iio GA eh ry Shahan onc eee 30 
; St eO Tb Tendeemtonseruction Equipment en:...2: 12 
: PEPSDECHAUCARCOMUDGA bl OS auto es. oases SPs 92 
TOTAL Ba 


UNITED STATES CARRIERS: 


Geerat Vimo Om Ty eGey tat Wea teS mRene@Wwed  nniclacc 4%, 2 egle <icie pu fue + 90 
Newaoo meats OMSEP POCE'SSCd) 5) cree Mister e . foe < cc cdlc te le o.ave uw ailbeidlle ugha elle 17 
Transportation or OUEST MGR TETCHONGHS “5 ono. oo GORE EG Cho ol aspire oaok aoa 10 
‘ General Memon mdse weces ol... 6 08 05 sre ta te o 7 
‘ Meo RUptecw Vegeta lene rOdUCe " .....nakusuass 39 
3 MTV GSC OC ar OPER Pe oc, crac ie Sos oS Ae 6 
i P LOtl Tvl d soconsecictzon EQUIDMeNt «2... ss 8 
. ey PEO. Clade. G OmmpO dips Wess colar oes Su ts neh e ateaay sates 37 
TOTAL 107 


ALBERTA CARRIERS: 


UenaetitG =AUcNOrILyeCenciticates RENeEWEd Yad: owes. les ad OSS oUee . 259 
NEMe ODT TCA LTONS BPYOCeSSEd sew ate ee ool ices ees or ss eRe dies as 50 
Transportation of HS GONG MG OC Stmeatwe ce oh oes yd erie cee ee ee ee. Sg 34 
. GeNLe aul mee Veciva tC 1 Sie meet nue ee rete aterces sainaeies Skee) ae 40 
i nee FiO tare On Oia O.C.W CLS. av oc28. thie once) oe A. a nee 20 
: BP ASE Stole Rae die A OA an ae Se A eR ee 16 
F ie MOAT TUE Cece ONS .cy Wet One EGU PMC. reeset: 43 
is MUR em ee DUneldndg “Supp Nes” ..c0. 25. see ele, Ly. 
‘ Se AIM UCT AD gy sane eos On eee ke ee aes 8 
; oe PEGiletel Ce CiOMM OG 1:U1,6'S versie cee. =: cpgeeesecianaranens SAIS 131 
TOTAL 309 


In conjunction with the foregoing the Board placed 44 certificates 
for advertisement, granted a total of 229 requests for various amendments to 
certificates previously issued, with 58 certificates being transferred to 
other carriers. It also granted 12 reinstatements while cancelling 76 other 
certificates and declining 59 requests for authorities or various amendments. 


The Board renewed 139 applications for Alberta Resident Plates, pro- 
cessed 21 new applications and issued 1,001 Resident Plates. 


The identification plates herein referred to as "Alberta Resident 
Plates" are a special issue used as a means of readily identifying operators 
resident in Alberta for reciprocal agreement purposes. 
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RECIPROCITY : 
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The Province of Alberta has negotiated and maintains reciprocal 
arrangements as to the registration and operation of motor vehicles on in- 


ternational and interprovincial basis. 


As a consequence of this, 


the Board 


administers matters pertaining to any such arrangements in relation to pub- 


lic service and commercial vehicles. 


At the time of this report the Province of Alberta enjoys full 
reciprocity with some 33 states of the United States of America plus partial 


reciprocities with three other states. 


Full 

ALASKA LOUISIANA 
ARKANSAS MASSACHUSETTS 
CALIFORNIA MINNESOTA 
CONNECTICUT MISSOURI 
DELAWARE MONTANA 
DISTRICT OF COLUMBIA NEBRASKA 
FLORIDA NEW HAMPSHIRE 
ILLINOIS NEW JERSEY 
IOWA NEW YORK 
INDIANA KENTUCKY 
KANSAS NORTH CAROLINA 








Partial .or bimited recinrocity saan 


IDAHO NORTH DAKOTA 


In her relations with other Canadian 
rocal arrangements of one type or another with 
west Territories. The Provinces participating 


reciprocity arrangements are held with the following states: 


OHIO 

OREGON 
OKLAHOMA 
PENNSYLVANIA 
RHODE ISLAND 
SOUTH DAKOTA 
TEXAS 

WEST VIRGINIA 
WYOMING 
WISCONSIN 
WASHINGTON 


effect with: 


UTAH 
Provinces, Alberta has recip- 


eight Provinces and the North- 
in reciprocal arrangements are 


See TOMMOWSe: 


MANITOBA f - Canadian Model Agreement signed 
NEW BRUNSWICK - Full reciprocity 
NEWFOUNDLAND - Full reciprocity 


NORTHWEST TERRITORIES - 
NOVA SCOTIA = 


fee 
reciprocity on household goods 


Partial 
Fula 


ONTARIO - Canadian Model Agreement 

PRINCE EDWARD ISLAND - Full reciprocity 

QUEBEC - Full reciprocity on household goods 
and natural products of the farm or 
forest only, no other 

SASKATCHEWAN - Canadian Model Agreement signed 


In conjunction with the foregoing, the following permits were issued 


for the year ending March 815 197.0. 
(a). Single Trip Operating Authority Permits eee 25945 
(b) Temporary Single Trip Reciprocity Permits =... 4,186 
(c) Annual’ Reciprocy ty: Permits oon. ee ee es oe 
(d) “Special Permits for Foreign SuSesn ya aes Pi 


During the course of the year, the Board issued a number of over- 


load and overdimensional permits in accordance with the following schedule: 
PERMITS EDMONTON BRANCH: PERMITS CALGARY BRANCH: 

OWwrewre dtorarcla: Pie aii tei week esi cliMareia mhenanene tienen seamen dee 14,036 OMe MMH salem ARES! cusp. cen Gund Bow Go ode ac 509i 
Bie aaunign Pei MINTES) sss ctens ts. tele ene eee ea dE op siee) But la'hig iP Semactse  wrausucesieenchewelen enema tei meters omens 443 
Mir Se Ce Hanan hETOlUSamP GMa e Seana era inerero ca snearcmen aes Sie MaiS:ceN Maine Ouse Pie iainciit:s meceumete cucmemene tis ustrec ies Agta Th Sy 


PERMITS OTHER BRANCHES: 


OM CNON Moe KolmINa MMe “Somos Goes eobreouvcene Sah 
SAU MMe ema MN aT ee eee GS ead c t205-6 Ge o 6 tne 683 
MMM ECR OCHA SC po nnc pe odeoauo ne 3,228 
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The Board also issued 492 special permits to school bus operators 
transporting children and groups to various functions in the Province. 


In connection with overload permits, the following revenue was 
received: 


PE ds Spe ORO 0) GN Cc SROPIONO Ge ORT. Oc OH ORA nem EMS Eso nuk Om ost ee $505,648.00 


Edmonton Branch 
Gemigiain yas ta iC Mimmenemertts <x oy Pome ee Sin ere vos ete ft cites ora sitewabert cites Rceliace oe © ances Ruane 134,520.00 
OFC Deer Bea: CS emia se nhs Mean tien anne hac enaciiae Nien ayL Sativa eh me Lh. Oto aikecelienel es aor esate 6,447.00 


TOTAL ... $646,615.00 


In conjunction with overload permits, the Board maintained 259 
overload permit accounts with 1,214 companies or individuals filing insurance 
policies as a prerequisite to the issuance of overload and overdimensional 
permits. 


During the year, the Board implemented a winter programme whereby 
blanket overload permits were issued to Logging Companies at a fee of $480.00 
per unit and a limited number at $120.00 per unit. Some 48 permits were issued 
with a total revenue of $20,160.00 realized. 


The Board also issued, during the course of the year, 25 Board Orders 
and 34 Road Ban Orders. With respect to the Road Ban Orders, the Board adver- 
tized each over some 22 radio stations as a convenience to the public, at a 
total cost of $37,000) Ab. 


INTRA - PROVINCIAL CARRIERS: 


CHARTER BUSES: 


During 1969 the Board authorized charter bus operations and granted 
certificates in accordance with the type of services provided--Class A, B or 
Ce roltowang PS a list of those Public Service Charter Bus Certificates issued: 








Bag Suokyeservices Ltdie, Hiamnitomnt, AT De vit a aise crete myme wrench e munuenetetatetm mole tetedetale iw etetele tele o's is eis Classe ¢ 
(Eee el LTP yAK Cl Levies latin WCre We KN Tis alirtany: WIMLOXGN ad ettsle 8 qRREE CRGES I Gesne ohne ac ONIN Cn decn oy Oa SICN TOG, C..5 CuOk ICR ORME ONCE Glass 
dD. Eheting, roe Meier ile giacl cise ancue doco ootea omc eS mnmtomo oc ooo no Daas aoc Chasse 
Brewster Transport Company Ltd., Banff, Alberta ........5 2. . see eee eee eee ee eee eee Class B and C 
Canadian Goachways (Alberta) Ltd. Calgary, Albertal 22 08 2255. ee. ce eae ote Class A and B 
Gakciniciecodcn linesmetde., Ga ldary . AMD wtay . citer mice cre) ate cleus celta, lremetelienmMsMalle cxletomalte) sete Voile! = Class B and C 
Girey MOC alias wcaligainy., ADV ds Gece vccie te cis ccuelte core) oe any gas cinders oon oy aga MelieproNo valle (este is 2+) ee yo (es Class B 
Gicy of Edmonton, Edmonton, ANDerta eee nee oc mere cm eles ale os oe Wie es eleiale eas clea aiaiclanis Class B 
City of Lethbridge, Lethbridge, Alberta ...... 15.250 eee eee eee ee mmc er een rene Class C 
Diversified Transportation Ltd., Fort McMurray, Alberta .....5.... 00s sesesece ss ccnenes Class B 
BeeEacr Tice Plein Gls, VAMD SVG rete ceo auc oc eins tapers ato meter letiel elraj Shien Mtoe) foNeifeMome toWelte/(- \afellote Mc Meleedtesaltel\«.(el(eiiaitaeisus /uireife) (6 Cilass: 1 
Frizzell Building Movers Ltd., Bentley, Alberta ......... ses eee eee ce eee ce ee eee Class C 
PROM IG cuenta ROE MOMUNST ay: . Ail DO@ iM tial tere ger eie tale si cle muck oice ni eel = eben ieMeis .o\fcieteieMaeOS Uta eus cutis se 5s )-1-2 Class C 
Greyhound Lines of Canada Ltd., Calgary, Alberta ........ cece cece e ee ee ee eee eee eee eee Class A and B 
Mike Harasym o/a Mike's Bus Lines, Drumheller, Alberta .......... esse cece ee eee ence eaees Class B and C 
Norman Hill o/a Northwest Coach Lines, Hay River, Northwest Territories .............-. Class B 
Ae Kotyshymee wo Hills A’iber tas <p. apelin mene ce yey ns eel taielle @ orlfe) ofeeye ne erie ie im see) ele) fl seins Cilasse 6 
DPatatlandRusmSerVace: Lb tdian waits Pall. AMD evil ere canerace races merece ou Menem muslirtel rst, eels ve ieliataists rs Class C 
Peter Ludwig, Drumheller, Alberta ...... cece eee cere ene cece cee eee eee ene eens Class 6 
Re Go Mayberry. Hanna, AlIDe nba 26. <2 ciate mre a cise os em © ml ciescliniy © @ ole ciel M@ieyel eo) eie.ie B41 esis Class B 
Medicine Hat Transportation Ltd., Medicine Hat, Alberta ..........e ese sees eee eee e ee ees Class A and B 
Tony Merkle o/a Taber Bus Lines, THAD RAI IGW: Und seieue ee titireh wns kedoeelcmaelaceme Pcie tocol n Meare aMenotios he tere. Class B 
Wiibert Muhibeim, Brooks, NIDerta . 2 of. Fe. we eee cw oe ee wiih oe om miele renege: Petey ln «le fale teges Class C 
Northern Bus Lines Ltd., Lethbridge, Alberta ..... cee eee eee eee eee eee eee eee tenes Class A and B 
PratrieoBus Lines Ltd, Red Deer ss ADE ba air cle emi. miss) loueiess sieieie cy oielaletemets[eie ieMsiele <6 la e oe * Chass € 
Redelitm bus Lines: tds, REdewi tt. ARDEP Ta Koc ten. ctars mrerateettemstels lm MeMeMis Mele tctemeysDe Je 14s e's ie so8) 0) sis = Class B and C 
Swan Bus Service Ltd., Grande Prairie, Alberta ........ cece cece ee eee ete c nesses eee Class B and C 
Eric Thomas. Didsbury, AUD bal 97.00 cle wlan segey sys oleic ele etelatole winter rieite ols fede m ella\lete ryleuelie 216 s)ie) oe Class B 
United Imperial Cabs Ltd., Calgary, ileal a= alice, GE Ace 9 AS con chcchuch dp ayy Sach OREO ORE RO ce ORR ORA CR ee aoe Gilass: 6 
Western Bus Lines Ltd., Edmonton, Alberta ...... ccc eter e et ere cee sence eres sn eee sees Class C 
Western School Bus Ltd.) (Edmonton, Alberta ao. mie aw oc ale a ie we emeiisie We letions) eyaiake ahee cs = sijeys Gass iC 
Vem NOW abn Ltda» ECIOMTOM AUDEN Ca oo act r cetera s wim le melo) mee eucjone) visi oMeelaribenes aPwidheey¥ s0) 8 c100 «110 ¢ Class B 
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PUBLIC BUSES: 


(a) 


FROM 
1G) SGA SAAC Mhtecls Anogooesd tc Hinton 
JAK Gs he ABCA ones ereseceteweelete @ te. 6 (ovane vecenmmee Fort Macleod 
Camrose Investments letGi wie. ase er 51 Ave. & 50 St. in Camrose 
Caivridaimatia Corse helene simile c ucmemameretmamemar-le Calgary 
International Utilities Corp. 325.7 Edmonton 
Diversified Transportation Ltd. . 
W u wu Calgary 
: i 4 Edmonton 
u iW " Calgary 
Lelvsdiewnck wise SQvewwesse leeches Gog. cera St. Paul 
Mev len Bidis” aiinies Nettie. Wee. sts eels = Edmonton 
u > ¢ ne WA Nese oi ola adele Fort Saskatchewan 
" e * rece eae Redwater 
¥ . H 22 Ta Ai ae See Edmonton 


(b) Discontinued Services asmof March oi 10708 


R. Hetherington 
Red Line Tours Ltd. 
Tony Merkle o/a Taber Bus Lines 


(c) 


International Utilities Corp. 
Lethbridge Northern Bus Lines Ltd. 


Transfer of Bus Route 


(d) 


Bus Route Certificates 


NAME OF BUS OPERATOR: FROM 
ite) SMMC SINT ESS Wel noe co cone so 4 Hinton 
Macneil Mckcne linclen Ma keGee ts © oiciGle 5 ced oc Edson 
URC Fey. OP elUNIN® ctemercmeeo weteues Meus ome ayede tere Fort Macleod 
Walter Berkley. Cece sus ets wid cin cots ere iene Olds 
Brews term Transporce Gompany <..s56-. Jasper 

: e Mee ee Alberta 


Camrose Investments Ltd. 
GauhgiarvaGiray MEGS. ce cesuc) sls uses 
Calgary Cerebral Palsy Assoc. 
CardinialeGoach, Eines Lied): 


Sightseeing within Calgary 
Point to point within Calgary 
Calgary 

Rimbey 

Pincher Creek 

Sightseeing Route 

Stettler 

Calgary 

Pincher Creek 

Calgary 

Edmonton 


Valleyview 
Alberta Beach 
Edmonton 


Fairview 

Edmonton 

Alta./B.C. Border 

Sightseeing Tours of Edmonton 
Edmonton 


" Tf) " iT] " 


Stettler 
Consort 
Rocky Mountain House 


New Bus Route Certificates Granted as of Marches) 


Cesta 1iGawelsmcismmOn ailianec hmmoues 


to Canadian Coachways 
to Northern Bus Lines Ltd. 


i iE, fae Gre a Se eOunehtclta Cimon ae 


Annual Report 1969-70 
Dept. of Highways and Transport 


OW/LOk 


TO 


Grande Cache 
Lethbridge 

65 St. & 44B Ave. 
Turner Valley 
Silver Summit Ski 
St. Albert 

Gulf Refinery (Hwy. 


in Camrose 
Area 


14 & 14X) 


Gulf Oil Refinery (Hwy. 16 & 14X) 
Cochrane Gas Plant 
Gulf Gas Plant (Hwy. 16 & 16A) 


Jumping Pound Shell Plant 
Quirk Creek Gas Plant 
Saddle Lake 

Redwater Fertilizer Plant 


Fertilizer Plant 
Sundance Power Project 


917 OF 


(Alberta) Ltd. 35 Certificates 


6 Certificates 


LE OVOF 


TO 


Grande Cache 

Cadomin 

Lethbridge 

Sundre 

Mount Robson 

British Columbia Border 


transporting wheelchair patients 
Happy Valley Recreation 
Bo. Aj» Gas, Plant 
Drywood Gas Plant 


Nevis Gas Plant 

Turner Valley 

Waterton Gas Plant 

Airdrie Gas Plant 

Lac La Biche 

Fort McMurray 

Peace River via McLennan 
Beach Corner 

Lodgepole 

Northwest Territories Border 
Baytree (B.C. Border) 
Grande Prairie via Dunvegan 
Demmitt (B.C. Border) 
Whitecourt 

Athabasca 

Rimbey via Breton 

Hines Creek 

High Prairie 

Jasper 


Alberta Game Farm 
Barrhead 

Swan Hills 

Drumheller via Stettler 
Calgary 

Red Deer 


Annual Report 1969-70 
Dept. of Highways and Transport 


NAME OF BUS OPERATOR: 


Canadian Coachways (Alberta) Ltd. 


" u 


ERG MEM KSC etree Mars al care cVoNG la ara acadhear agree, é 
CMG PaikelimaMS Ore GOs ws. «cena = 
Greyhound Lines Ltd. of Canada 


Wile t ORM icm HI YaRneSiOU Yrs eit ~ wiv coun on eho 
Mee “HAO AD BSUIVAGh 3 fecel fee ORCC ONG eeC enn CnGr ee nee tCne 
Bakeland Bus Services Ltd. .2 ics 06 
Mike's Bus Lines (Mike Harasym) 


Pm anVenvee EUs Medes: LUC cs; © tw wirorers cone uet sires 
RECGiitib hy eOUS MTIMAS) seis way oe Bromeciiene 
Ree RIBOH OUR e.g dealers: ate) wh eyes aienan a, Foye 
United Imperial Cabs. Ltd. 
Western Bus Lines Ltd. ahatvenebiee epee 


Windfall Employees Co-operative 
Assoc. 


Wie NOWi GD) ena ccin aie ais « caeys Male » sree 


FROM 


Edmonton 


High Level 
Edmonton 
u" 


Waterways 
Fort McMurray 
Edmonton 


Calgary 
Fort McMurray Airport 
Edmonton 
Calgary 


Coleman 

Bellevue 

Edmonton City Limits 
Edmonton 

Red Deer 

Chief Mountain 
Calgary 


Edmonton 
Calgary 


i) 


Fort Macleod 
Calgary . 


Fort Macleod 
Edmonton 

Medicine Hat 
Fort Macleod 


Calgary 


City of Calgary 
Calgary 

Two Hills 

Stam pau 
Drumheller 


Lethbridge 


Fort Macleod 
Hillcrest 
Lethbridge 


Edmonton 
Fort Saskathcewan 
Redwater 
Edmonton 
Red Deer 
Redcliff 


TO 


Elk Point 
Saskatchewan Border 
Hardisty 

Cold Lake 

Marwayne 

Cold Lake 


Chauvin 

Fort Vermilion 

Alliance 

Silver Summitt 

St. Albert 

GaGAOLS. Plant at Tan Is land 


Gulf 011 Refinery 


Cochrane Gas Plant 

Fort McMurray 

Gulf Refinery 

Jumping Pound Shell Plant 
Quirk Creek Plant 
Crowsnest 


Chemcell Plant 

Clover Bar Generating Plant 
Ska Had 

Waterton Lake Townsite 
Oyen 

Waterton Lakes Park Gates 
Walsh 

Banff Park Gates 
Jasper Park Gates 
Waterton Park Gates (No. 
Banff Park Gates 
Lethbridge 

Walsh 

edicine Hat 

Crowsnest via Pincher Creek 
Crowsnest 

Lethbridge 

Coutts 

Calgary (2 & 2A) 

Calgary (2) 

Hinton via Seba Beach 
Lloydminster 

Lloydminster via Mundare 
Taber 

Vegreville 

Fort Macleod 

Coutts 

Lethbridge 

Calgary 

Alsask 

Taber 

Crowsnest 

Baker Memorial Sanatorium 

Spy Hill Gaol 

Duvernay 

Saddle Lake 

Federal Penitentiary 
Riverview Park 

Nacmine 

Midland 

East Coulee 

Dinosaur Trail 

Picture Butte 

Waterton Park Gates via Cardston 
Carway 

Coleman Vicary Creek Mine 
Turin 


Sightseeing Tours of City 
Redwater Fertilizer Plant 


A 5) 





u uu " 


Sundance Power Project 
Penhold Airport 
Medicine Hat 


Point to point within Fort Saskatchewan 


City of Calgary 
Edmonton 


Whitecourt 


Edmonton 


McCall Airport 

Nisku Airport 

St. Albert 

Namao Airbase 

East Edmonton Industrial Area 
Sherwood Park 


Windfall 
Nisku Airport 
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Annual Report 1969-70 


65 Dept. of Highways and Transport 


ACTUAL MILES TRAVELLED: 


PAVED HIGHWAYS GRAVEL OR DIRT HIGHWAYS TOTAL 


2) VAD aS) 988,789 1058895312 


PASSENGER MILES TRAVELLED: 


PAVED HIGHWAYS GRAVEL OR DIRT HIGHWAYS TOTAL 


SH OF le OS 32,496,736 404,038,711 


During the year, approximately 2,645,791 passengers were carried. 
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